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Mr. Mark A. Sauter 
American Journal 
402 East 76th Street 
New York, NY 10021 

Dear Mr. Sauter: 

This responds to your September 26 1993, Freedom of 
Information Act (FOIA) request pertaining to live-fire tests on 
the C-17 cargo plane. The Air Force referred your request to 
this Directorate, along with records under Office of the 
Secretary of Defense cognizance. Our February 22 interim 
response refers. 

The enclosed records are provided as responsive to your 
request . There are no chargeable costs associated with 
processing this request in this instance. 



Sincerely, 




W. M. McDonald 
Director 

Freedom of Information 




and Security Review 



Enclosures 
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DECISION BRIEF TO PEO 
ON 

USING STATIC WING ARTICLE 

FOR 
LIVE FIRE TEST 




20 OCT 93 



YCA - CAPT MATEOS 
YCD - LT BARNES 

YCE - MR DOW, MR DOWEL, MR CONDRON 

YCF - MS M ATTEIS 

YCK - MS GRIFFITH 

YCL - LT COL BURKE 

YCT - MAJ GUZOWSKI 

YCS - CAPT GORMAN 

WL/FIVS - MR MURPHY, MR LAUZZE 

PLUS ; MDA (WEST) COUNTERPARTS 



- SECTION 2366, TITLE 10 REQUIRES SURVIVABIUTY TEST OF COVERED 
SYSTEM PRIOR TO MSIII 

- FY 93 AUTHORIZATION ACT SPECIFIED C-17 AS COVERED SYSTEM 

- SECDEF MAY WAIVE "FULL UP TEST" 

- SECDEF MUST CERTIFY TO CONGRESS IT IS UNREASONABLY 
EXPENSIVE 

- ALTERNATE STRATEGY TO EVALUATE VULNERABILITY MUST 
BE IN WAIVER PACKAGE 



1. RFAI IfiTIC SUpvp^R'y »TV TESTING: 



" TESTING FOR VULNERABILITY AND SURVIVABILITY OF THE SYSTEM IN 
" combat BY FIRING MUNITIONS LIKELY TO BE ENCOUNTERED IN COMBAT 
AT THE SYSTEM roMFlGURED FO R COMBAT. WITH THE PRIMARY 
EMPHASIS ON TESTING VULNERABILITY WITH RESPECT TO POTENTIAL 
USER CASUALTIES AND TAKING INTO EQUAL CONSIDERATION THE 
OPERATIONAL REQUIREMENTS AND COMBAT PERFORMANCE OF THE 
SYSTEM." 

2. rniMFIQURED FOR COMBAT : "... LOADED OR EQUIPPED WITH ALL 
DANGEROUS MATERIALS (INCLUDING ALL FLAMMABLES AND 
EXPLOSIVES) THAT WOULD NORMALLY BE ON BOARD IN COMBAT" 



SOURCE: SECTION 2366, TITLE 10, US CODE 



28 DEC 92 - OSD LETTER TO SAF/AQ DIRECTING TEST OF 
"PRODUCTION REPRESENTATIVE WINGS" VS 14.5mm API & HEI 
AND 12.7mm API & HEI 

29 APR 93 - C-17 TEMP APPROVED BY OSD THAT INCLUDED A 
REVISED APPENDIX F, "C-17 SURVIVABILITY TESTING," WHICH 
INCORPORATED DIRECTION FROM 28 DEO 92 OSD LETTER. 



EVALUATE EFFECTS OF HYDRODYNAMIC RAM 

CONFIRM FUEL TANK INERTING AND OTHER FIXES 

EVALUATE VULNERABILITY OF WING PYLON 

EVALUATE SURVIVABILITY OF INTEGRATED WING SYSTEMS 

CONFIRM LEADING EDGE DRY BAY RESULTS 

INVESTIGATE TRAILING EDGE DRY BAY VULNERABILITY 



AGREEMENT REACHED ON DISPOSITION OF 
"PRODUCTION REPRESENTATIVE" WING REQUIREMENT 
FROM 28 DEC 92 FRASER LETTER 

AF RESUBMITS WAIVER PACKAGE TO CSD IF CHANGES 
ARE REQUIRED 

SECDEF APPROVES WAIVER & CERTIFIES TO CONGRESS 
THAT FULL-UP TESTING OF A COMPLETE C-17 IS 
UNREASONABLY EXPENSIVE AND IMPRACTICAL 



UNDER SECRETARY OF DEFENSE FOR ACQUISITION TO 



INITIATE WAIVER FOR STATUTORY REQUIREMENT FOR LFT 
OF C-17 

— ADDITIONALLY, ALTERNATIVE LFT STRATEGY FOR 
TESTING PRODUCTION REPRESENTATIVE C-17 WING IS 
UNDER REVIEW 




$ SPENT ON ANALYSIS AND QUAUHCATION TESTING tLSIA. 




TEST ARTICLE 


THREAT ^SMALL A 


RMS A AAAl 






nPTinMAI 






12.7 MM 


14^ MM 


23 MM 


301 


IH 




API 


HEI 


API 


HEI 


API 


HEI 


API 


HEI 


COMPOSITE PANEL 


DEC 92 


PLANNED 
ROUNDS NOT 
AVAILABLE 




JUN93 




JUN93 






COMPONENT LFTS: 
OBIGGS/BOTTLE 
CREW ARMOR 
FLAP HINGE, 
RAUPACCUMLATOn 
UPPER WING SKIN 
FIREK BOTTLE 


NOV 91 
FEB 89 
OCT 88 
FEB 02 
NOV 92 
ONGOING 
















C-l 30 FUEL TANK 












MAR 93 






B-707 FUEL TANK 












APR93 






WING LEADING EDGE 
ARTICLE 


SEP 93 


PLANNED 
ROUNDS NOT 
AVAILABLE 




OCT 93 




OCT 93 






STATIC WING 
TEST ARTICLE 



















$ SPENT ON BALLISTIC TESTS 

TOTAL SPENT TO DATE ON LFTtUM 1 0 




• OBTAIN MOA'S WITH WRIGHT LABS, 4950TH & CHINA LAKE 

- DETERMINE RESPONSIBILITIES 

- ENSURE TEST RANGES ARE AVAILABLE/CAPABLE 

• DEVELOP TEST PLANS 

- DETERMINE SHOT LINES, LOCATIONS AND PRIORITIES 

» DEVELOP CONTINGENCY PLANS 

• INITIATE TEST ARTICLE DESIGN 

• ASSESS STATIC ARTICLE 

- ASSEMBLY INDEPENDENT TEAM TO DETERMINE 

» STATIC WING SUITABILITY FOR TEST 

» MODIFICATIONS FOR PRODUCTION REPRESENTATIVE 
CONFIGURATION 

• DISASSEMBLE WING FROM STATIC FIXTURE 

• SHIP STATIC ARTICLE TO REFURISH^'EST SITES 
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• ORDER TEST ARTICLE COMPONENTS AND MATERIALS 

• FABRICATE UNIQUE PARTS 

• INSTALL COMPONENTS & PARTS AND REFURBISH TEST ARTICLE 

• PROCURE LFT 12.7MM AND 14.5MM AMMUNITION 

• TRANSPORT TEST ARTICLE TO TEST FIXTURE 

• CONDUCT TEST SHOTS 

- ASSUMES 

» 8 SHOTS PER ARTICLE 

» ARTICLES TO BE REFURBISHED BETWEEN SHOTS UNTIL 
UNREPAIRABLE 

• DISPOSAL OF TEST ARTICLE 

• REDUCE DATA AND WRITE REPORTS 

• FEEDBACK TEST RESULTS TO DESIGN ENGINEERS AS REQUIRED 



- TEST PLAN IS TO PRIMARILY USE RIGHT WING WITH LEFT WING AS A 
POTENTIAL BACKUP 

1 A - #3 INBOARD TANK, SEAL TANK, NO SYSTEMS 

1 B - #3 AND #4 TANKS, SEAL TANKS, NO SYSTEMS 

2A - #3 INBOARD TANK WITH INTERNAL SYSTEMS 

» COMPONENTS - NORMAL LEAD TIME & ROB FROM PRODUCTION 
2B - #3 AND #4 TANKS WITH INTERNAL SYSTEMS 

» COMPONENTS - NORMAL LEAD TIME & ROB FROM PRODUCTION 
3A - #3 TANK WITH INTERNAL AND TRAILING EDGE SYSTEMS 
3B - TWO TEST ARTICLES: RAM TEST ARTICLE AND TANK WITH 
TRAILING EDGE SYSTEMS 

» COMPONENTS - NORMAL LEAD TIME & ROB FROM PRODUCTION 

4 - TWO TEST ARTICLES: RAM TEST ARTICLE AND TANK WITH 

LEADING AND TRAILING EDGE SYSTEMS 

5 - RIGHT HAND WING WITH ALL SYSTEMS & 1 ENGINE PYLQN 



RAM TEST #3 TANK 
-TANK TO BE SEALED 




X - PROPOSED SHOT LOCATIONS 
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RAM TEST #3 & #4 TANKS 
- TANKS TO BE SEALED 




X - PROPOSED SHOT LOCATIONS 
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RAM TEST #3 TANK 

- INTERNAL SYSTEMS INSTALLED 

-TANK SEALED 



o 
n 



ro 

IS 



U3 
CO 



ca 



LEFT WING 



TANKtl 



^IGHT WING 




TANK«3 J 




TANK«4 



X - PROPOSED SHOT LOCATIONS 
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IS 



TANK#1 



RAM TEST #3 & #4 TANKS 

- INTERNAL SYSTEMS INSTALLED 

- TANKS SEALED 



WING 



RIGHT WING 




X - PROPOSED SHOT LOCATIONS 
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y 




o 

q 

rv) 

IS 
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RAM AND TE TESTING ^ 

- #3 TANK WITH INTERNAL AND TRAILING 

EDGE SYSTEMS 

- TANK SEALED 




y 

4^ 



X - PROPOSED SHOT LOCATIONS 
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TWO TEST ARTICLES 



o 
n 



C9 



• TE SYSTEMS TEST #2 TANK 
- TE SYSTEMS INSTALLED 



RAM TEST «3 TANK 

- INTERNAL SYSTEMS INSTALLED 

- TANK SEALED 



IGHT WING 




TANKV1 



TANK«4 



in 



X - PROPOSED SHOT LOCATIONS 
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TWO TEST ARTICLES 



• LE & TE SYSTEMS TEST #2 TANK * RAM TEST #3 TANK 
- LE & TE SYSTEMS INSTALLED ' INTERNAL SYSTEMS INSTALLED 

- TANK SEALED 




X - PROPOSED SHOT LOCATIONS 
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• RAM TEST «3 & IM TANKS 

- ALL INTERNAL SYSTEMS INSTALLED 
-TANKS SEALED 

•LEH'E TESTING 

- ALL LE & TE SYSTEMS INSTALLED 

• ENGINE PYLON TESTING i 1 




y 



X - PROPOSED SHOT LOCATIONS 

21 



THREAT CSMALL ARMS « AAA) 


OPTIONS 








12.7 MM 


14^ MM 


23 MM 


30 MM 






API 


HEI 


API 


HEI 


API 


HEI 


API 


HEI 


lA-TANKiaRAim 

IB - TANKS #3 A f 4 RAM 


HH 


- 

5 

STE 




RAM 


X 


X 


X 


X 










.MS 


TE 


















2A - TANK «a WITH INTERNAL SYSTEM 
2B - TANKS ff3 A f 4 WrTN INTERNAL SY 


Lb 


















PYLON 


















aA - TANK «3 Wrf H INTERNAL A TE SY! 


STE 


MS 


RAM 


X 


X 


X 


X 










3B - TWO TEST ARTICLES 




TE 


X 


X 


X 


X 










LE 


















A) RAM 

B) TE SYSTEMS 




PYLON 




1 














A - TWO TEST ARTICLES 




1 RAM 


ic 


X 


X 


V 










A) RAM 






TE 


..Jl^ — 


w 
A 




-A 










B) TE ALE SYSTEMS 


LE 


X 


X 


X 


X 










PYLON 


















5 - RH WING WRH ALL SYSTEMS A 1 PYLC 


1 


RAM 


X 


X 


X 


X 










TE 


X 


X 


X 


X 














m 






LE 


X 


X 


X 


X 










PYLON 


X 


X 


X 


X 
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X - TEST TO BE PERFORMED 



IHREAT (SMALL ARMS & AAI4 



OPTIONS 



12.7 MM 



API 



HEI 



14.5 MM 



API 



HEI 



COST 



OPT 



TY$(M) 



%PRaD 
REPRESENT 



1A-TANKi3RAM 

IB - TANKS «3&«4 RAM 




RAM 



1A 



2.01 



70 



TE 



IB 



75 



2A - TANK «3 WITH INTERNAL SYSTEMS 

20 -TANKS #3 & #4 WITH INTERNAL SYSTEMS 



LE 



WLE 



WUE 



2A 



2.27 



78 



PYLON 



4^3 



85 



3A - TANK 43 WfTH INTERNAL ft TE SYSTEMS 



3B - TWO TEST ARTICLES 



A) RAM 

B) TE SYSTEMS 



RAM 



3A 



6.82 



68 



TE 



38 



LE 



WLE 



WLE 



PYLON 



4 - TWO TEST ARTICLES 

A) RAM 

B) TE&LESYSTBUIS 



RAM 



X 



9.25 



90 




TE 



LE 



PYLON 



5 - RH WING WITH ALL SYSTEMS & 1 PYLON 




RAM 



15.71 



95 



TE 



LE 



PYLON 



X - TEST TO BE PERFORMED 



A- ANALYSIS 



WLE - WING LEADING EDGE ARTK:LE TESTS 



- LEFT WING DAMAGED DURING 2ND STATIC WING FAILURE 

- FURTHER TESTING ON STATIC ARTICLE IS REQUIRED 

- MAX WING DOWN BENDING 

- MAX PYLON LATERAL GUST LOAD 

- BRAKED TURN DURING TAXI 

- CONDITION OF STATIC ARTICLE WILL NOT BE KNOWN UNTIL APR 94. 

- ADDITIONAL TESTING ON STATIC ARTICLE MAY BE REQUIRED BY DOD 

- PENDING INDEPENDENT REVIEW TEAM FINDINGS 

- ARTICLE IS PRODUCTION REPRESENTATIVE FOR PLANNED SHOT UNES 
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1. STATIC WING ARTICLE USEABLE IN POST STATIC TEST CONDITION 

- WING WILL BE AVAILABLE 1 APR 94 

2. GOVERNMENT FACILITIES/SUPPORT AVAILABLE AND USED TO MAX 
EXTENT 

- 4950TH MOD CENTER REFURBISH WING 

- CHINA LAKE/WL LIVE RRE FACIUTIES CAN SUPPORT THE SCHEDULE 

3. COMPLETED WLE ARTICLE DRY BAY LF AND COMPONENT TESTING DATA 
ACCEPTABLE 

4. TANK INERTING CAPABILITY VERIHED BY OBIGGS DT&E 

5. TANK INERTED TO SIMULATE OPERATIONAL OBIGGS 

6. WING PYLON EVALUATED BY ANALYSIS ON ALL BUT OPTION 5 

7. SCHEDULES ASSUME NORMAL LEAD TIME FOR PARTS/COMPONENTS AS 
WELL AS ROBBING FROM PRODUCTION LINE 

8. FY 94/95 FUNDING PROFILES WILL REQUIRE REPROGRAMMING 
WITH SOME OPTIONS 

9. COSTS REFLECT OVERTIME FUNDING TO ENSURE SCHEDULE 




STATIC WING 
LFT 

COST DATA 
TY$(M) 


1A 

TANK 13 
RAM 


IB 

TANIK 
«3Ai4 
RAM 


2A 

TANK 83 
WITH 

INTERNAL 
SYSTEMS 


2B TANKS 
83 a 4 

WITH 

INTERNAL 

SYSTEMS 


3A 

TAIili83 
WITH 

INTERNAL 

SYSTEMS 

ATE 


3B 

TWO TbST 
ARTKLES 

A) RAM 

B) TE SYSTEMS 


4 

1WO TcST 
ARTICLES 

A) RAM 

B) TEALE 
SYSTEMS 


5 

nil WINu 

WITH 

All 

ALL 

SYSTEMS 
& 1 PYLON 


DESIGN, FAB 
PLANNING 


0.7 


.97 


0.76 


1.13 


1.75 


2Jm 


2.56 


4.51 


TEARDOWN 


0.09 


OJ05 


0.09 


0.05 


ao9 


0.10 


0.10 


0.10 


TEST 


0.64 


1.12 


0.64 


1.12 


a72 


1.20 


1.29 


2.43 


COMPONEMTS 


0 


0 


0.14 


.89 


2,57 


2.57 


3.03 


4.62 


OGC 


0.11 


0.22 


0.11 


0.22 


0.11 


022 


0.22 


0.22 


SUBTOTAL 


1.S4 


2.36 


1.74 


3.41 


5.24 


6.3C 


7.11 


12.08 


SPORES (30%) 


.47 


:69 


.S3 


1J02 


1Ji7 


1.91 


2.14 


3.63 


TOTAL 


2.01 


3105 


2.27 


443 


6J2 


6.26 


9.25 


15.71 


COMPLETION 

DATE 

NORM LOT 
ROB PROD 


AUG 95 
WA 


FEB 86 
N/A 


MAR 96 
NOV 95 


FEB 97 
MAY96 


MAY 96 
WA 


JUN97 
SEP 86 


JAN 97 
NM 


MAY 97 

N/A 

M- 
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• DESIGN, FAB, PLANNING 

- DESIGN, FABRICATION AND PLANNING TO MAKE TEST ARTICLE 
REPRESENTATIVE 

» ESTIMATED BY WRIGHT LABS 

• TEARDOWN AND TRANSPORTATION 

- 8 PERSON TEAM FROM SAN ANTONIO ALC/LAA 

» DISASSEMBLY, CRATE AND TRANSPORT 

• TEST 

- INSPECTION, SEAUNG, SET-UP, TESTING, TEARDOWN AND 
REPORTING 

» ESTIMATED BY WRIGHT LABS 

• COMPONENTS 

- PARTS NOT MANUFACTURED AT WRIGHT LABS 

- SUPPUER DATA FOR CURRENT QUOTES 

- SPARES FOR TEST CONSUMABLES 

» PARTS AND SPARE REQUIREMENTS ESTIMATED BY YCE 

- PARTS ASSUMED AVAILABLE 




o 
n 

OJ 

• 64 PARTS IDENTIHED AS HAVING LEAD TIMES > 6 MONTHS I 

- FUEL & HYDRAUUC SYSTEMS; STRUCTURES 

• LONGEST LEAD: 32 MONTHS (PYLON) | 

• MEAN LEAD TIME: 13 MONTHS 

• WIRE HARNESSES NOT YET ANALYZED FOR LEAD TIMES 

IF PARTS ARE TAKEN FROM PRODUCTION LINE, UNQUANTIFIED DELAY & 
DISRUPTION COSTS WILL BE INCURRED 

! 



1. RIGHT HAND WING USEABLE/SUITABLE 

2. PARTS AVAILABIUTY 

- PRODUCTION IMPACT 

3. DEFINITION OF PRODUCTION REPRESENTATIVE 

4. 12.7 MM HEI AVAILABIUTY 





o 
n 

H 

ro 
o 



PROCEED WITH OPTION 1 A ^ 

- PERFORM HYDRODYNAMIC RAM TESTING ON #3 INBOARD 
TANK 

JUSTIFICATION 

- LOWEST TECHNICAL RISK 

- SCHEDULE ESTIMATE MEETS MS IIIB 

- LOWEST COST 

- NO PARTS/PRODUCTION IMPACT 

- MEETS INTENT OF LFT LAW y 

— FULFILLS OUTSTANDING DATA REQUIREMENTS 
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B2. 



LFT Option le "A" 

structural Hydrodynamic Ram Test of Inboard Main Fuel Tank 



1 





















Task Name 



LFT DECISION 



OWNERSHIP AGREEMENT 



WRIGHT LABS MOA 



TEST PLANNING/AMNAGEMENT 



BAH ON CONTRACT 



DRAWINGS FROM MOA 



ASSESS STATIC ARTICLE 



DISASSEMBLE STATIC ARTICLE 



DISPOSAL OF STATIC ARTICLf 



TRANSPORT TEST ARTICLE (GRND) 



MINOR REPAIR AT TEST FACILITY 



CONOUCTTEST AT WRIGHT LABS 



REPORTING 



LFT REPORT TO OSD 



MILESTONE lie 



LFT REPORT TO DAB 



MILESTONE IIIB (ALT) 



Q1 I Q2 



03 



Q4 



1985 



Ol 



Q2 



03 



Q4 



1996 



Qi m 



LFT Op 1 0ne "B" 

structural Hydrodynainic Ram Test of Semi-Span 
Inboard and Outboard Fuel Tanks 



1S94 



Task Name 



Q1 



04 



LFT DECISION 



OWNERSHIP AGREEMENT 



WRIGHT LABS/CHINA LAKE MOA 
TEST PLANNING/MANAGEMENT 



BAH ON CONTRACT 



DRAWINGS FROM MDA 



ASSESS STATIC ARTICLE 



DISASSEMBLE STATIC ARTICLE 



TRANSPORT TEST ARTICLE - GRND 



DISPOSAL OF STATIC ARTICLE 



MINOR REPAIR ATTEST FACIUTY 



CONDUCTTEST AT CHINA UKE 



REPORTING 



MILESTONE IHB 



LFT REPORT TO OSD 



LFT REPORT TO DAB 



MILESTONE IIIB (ALTl 



1995 



Ql 02 1 Q3 Q4 



SB! 



1996 



Of 



Q2 Q3 



I 



LFT Of 1 Two "A" 

Stf udural and Internal Sysiems Hydrodynamic Ram Test 
Inboard A/lain Fuel Tank (Parts from Production Available) 



Task Name 



ILFTDECISION 


1 OWNERSHIP AGP 


lEEMENT 


1 WRIGHT LABS M( 


3A 


1 TEST PUNNING/ 

g . 


I^NAGEMENT 


1 BAH ON CONTRA 


CT 


1 DRAWJhJGS FRO^ 


1 MDA 


1 ASSESS STATIC/ 

g 


ARTICLE 


1 PARTS ORDERED 


/ARRIVED 


1 DISASSEMBLE SI 


ATIC ARTICLE 


1 DISPOSAL OF STi 


^TIC ARTICLE 


1 TRANSPOFTTTES 


TAmiCLEGRND 


1 MINOR REPAIR A 


TTESTFACILITV 


1 FABRICATION & ft 


NSTALLATION 


1 CONDUCT TEST J 


ft.T WRIGHT LABS 


1 REPORTING 




p MILESTONE IIIB 




1 LFT REPORT TO ( 


3SD 


§ LFT REPORT TO 1 


OAS 



MilfSTONE IIIB (ALT) 




LFTOp* Two "A" 

Strudufal and Internal Systems Hydrodynamtc Ram Test 
Inboard main Fuel Tank (Normal Lead Time) 




Task Name 



LFT DECISION 



OWNERSHIP AGREEMENT 



Ij WRIGHT lABSMOA 



TEST PLANNING 



BAH ON COI^RACT 



DRAWINGS FROM MDA 



ASSESS STATIC ARTICLE 



PAltTSI ORDERECVARF^^ 



DISASSEMBLE STATIC AfTTICLE 



DISPOSAL OF STATK; ARRriCLE 



TRANSPORT TEST ARTICLE - GRND 



MINOR REPAIR AT TEST FAOLnY 



FABRICATION & INSTALLATION 



CONDUCT TEST AT WRIGHT LABS 



MILESTONE IIIB 



REPORTING 



LFT REPORT TO OSD 



LFT REPORT TO DAB 



MILEST ONE IIIB (ALT) 




LFTOplion'^-'o"B" 
Structural and Internal Systems Hydrc jmic Ram Test of Semi-Span 
Inboard and Outboard Fuel Tanks (Parts from Production Available) 



lU'TDECtSIOKI 




1 OWNERSHIP AGREI 


EMENT 


1 WRIGHT LAB3/CHir 


lALAKEMOA 


1 lESTPLMmiflGUM 


UMGEMENT 


Idrmmingsfromi 


mA 


Ibahonooniract 


r 


1 ASSESS STATIC M 


mcLE 


1 TRANSPORT TEST 


ARdlCtE-GRND 


1 PARTS ORDEREOIA 


IRRIVEO 


|d|3AS8EMBI£8TA 


TIC ARTICLE 


lofSPOGALOFSTAl 


no ARTICLE 


|mNOR REPAIR ATI 


PESTFACIUTY 


1 FABRICATION <i INS 


KTAUATION 


^11 /* Aitini w^T 'n,#ai 
\*%XnJW%f 1 IB9I A] 


rCHNALAKE 


g MILESTONE RID 




g REPORTING 




iMiUESIONEtlBVU. 


T) 


1 LPT REPORT TO 0« 


U> 







I 



CD 
3 
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LFT Opiior o "B" 
Structural and Internal Systems Hydrouynamic Ram Test of Semi-Span 
Inboard and Outboard Fuel Tanks (Normal Lead Time) 



Task Name 



LFT DECISION 



OWNERSHIP AGREEMENT 



WRIGHT LABQ/CHINA LAKE MOA 



TEST PLANNING/MANAGEMENT 



DRAWINGS FROM MDA 



BAH ON CONTRACT 



ASSESS STATIC AHTJCLE 



TRANSPORT TEST AFITJQLE.- GRWO 



PARTS ORDERED/ARRIVED 



DISASSEMBLE STATIC ARTICLE 



DISPOSAL OF STATIC ARTICLE 



MINOR REPAIR AT TEST FACILITY 



FABRICATION & INSTALLATION 



CONDUCT TEST AT CHINA LAKE 



MILESTONE HIB 



MILESTONE IIIB (ALT) 



REPORTING 



LFT REPORT TO OSD 



LFT REPORT TO DAB 



I 



1994 



Q1 I 02 I Q3 

A* ■ 



Q4 



i 



1935 



Q1 



04 



1996 



01 



j 02 I Q3 I 



04 



i 



01 02 



Opiicr ^ree "A" 
Stnjdurai. Internal Systems HydrodyiKtmlc Ram & Trailing Edge Dry Bay Test 

Inboard Fuel Tank 



Task Name 



1994 



02 



2 JtjMAJi 



04 



1995 



Q1 02 



03 



04 



1996 



01 



02 



03 



Q4 



1997 



01 0: 



LFT DECISION 



DESIGN 



OWNERSHIP AGREEMENT 



WRIGHT LABS MOA 



TEST PUNNmO/MANAGEMENT 



BAH ON CONTRACT 



DRAWINGS FROM MDA 



FABjraCATIONJL.M 



PARTS ORDERED/ARRIVED 



ASSESS STATIC ARTICLE 



DISASSEMBLE STATIC ARTICLE 



DISPOSAL OF STATIC ARTICLE 



TRANSPORT TEST ARTICLE (GRND) 



MINOR REPAIR AT TEST FACIUTY 



CONDUCT TEST AT WRIGHT LABS 



MILESTONE UIB 



REPORHNG 



MILESTONE UIB (ALT) 



LFTREPORTTOOSD 



LFT REPORT TO DAB 



.■-m-?>^v:T-,v| 



CZ3 



LFT Optr Three "B" 
Structural. Internal Systems Hydrody..^^ Ram & Trailing Edge Dry Bay Test 
Both lntx>ard Fuel Tanlcs0>art8 from Production Available) 



1995 



Task Name 



LFT DECISION 



OWNERSHIP AGREEMENT 



WRIGHT LABS MOA 



DESIGN 



DRAWINGS FROM MDA 



TEST PLANNING/MANAGEMENT 



BAH ON CONTRACT 



PARTS ORDERED/ARRIVED 



ASSESS STATIC AHRCLE 



DISASSEMBt^ STATIC ARTICLE 
DISPOSAL OF STATIC ARTICLE 

I TRANSPORT TEST ARTICLE (GND) 
MINOR REPAIR AT TEST FACILRY 

I FABRICATION & INSTALLATION 

I CONDUCT TEST AT WRIGHT LABS 

I MILESTONE IHB 

I MILESTONE IUB(ALT) 

REPORTING 

LFT REPORT TO OSD 



L FT REPORT TO DAB 




o 

n 



LFT Opf Three "B" 
Staidural, IrHernal Systems Hydrcxlyi^fiic Ram & Traiing Ectge Dry Bay Test 
Both Inboard Fuel Tanlcs(NonnaJ Lead Hme) 



Task Name 



I 



LFTDECISJON 



aaEssasBEEBz i 



OWNEFtSHIP AGREEMENT 



WFUGHTLABSMOA 



DESIGN 



TEST PLANNINa/MANAGEMENr 



DRAWINGS FROM MDA 



BAH ON CONTnACT 



PARTS ORDERED/ARRIVED 



ASSESS STATIC ARTICUE 



DISASSEMBLE STATIC ARTICLE 



DISPOSAL OF STATIC ARTICLE 



TRANSPORT TEST ARTICLE (GND) 



MINOR REPAIR ATTEST FACUJTY 



FABRICATION & INSTALLATION 



CONDUCT TEST ATWRIGHT LABS 



MILESTONE IIIB 



MILESTONE IIIB (ALT) 



REPORTING 



UT REPORT TO OSD 
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IE 0 3 1992 . 

SAF/AQ 

Pentagon RM 4E964 
Washington DC 20330-1000 

MEMORANDUM FOR PRINCIPAL DEPUTY UNDER SECRETARY OFDEFENSE 

ACQUISmON 

SUBJECT: C-17 VnlnaabOity Program 

I am writing to provide the Air Force approach for assessing the vulnerability of the C- 17 
aircraft for your review and consideradon. The design of die aircraft should have the highest 
pracncal level of protecdon against threats that cannot readily be detected, evaded, or countered, 
consistent widi the planned operation of die C-17. In addition, test plamiing will take into 
account potential cost, schednle andpeifoimance inylications. In this xegaid, testing win be 
limited to assessment of single shot vulnerabilities fiir which them are potential pracdcai fixes of 
modest cost and minimal weight penaldes. 

The FY93 Authoiizadon Act requires that, **. . . suf&dendy large and realistic components 
and subsysteins../ be used in any C-17 live Hre Test (UH!) program aitBmatEv& Todaie,we 
have been unable to reach agreement with the OSD staff on an acceptable plan. As aiesult, we 
have modified our phased LFT approach (outlined in the Aug 92 C-17 Test and Evahiation 
Master Plan) as described bdow to address the OSD concerns. 

Testing win be acoon^lished on a productian rqnesentative wing Qirobably the static test 
arncle wing with the leading and trailing edge dry bays reconfigured to include fuel, hydraulic, 
electrical and other systems). The tests will determine the vulnerability of the aircraft to 1) ram- 
induced structural ^utt and2) dry bay fire initiation and snstainment in the wings. Tlie test 
program will be conducted in two phases. The first will determine if potential vulnerabilines 
identified dirongh analysis acmally exist, and the second will test any proposed modifications to 
resolve the vubierabiUties, if ±econditioa of the test artide makes snditestmgprac^ The 
wing win be subjected to lZ7mm API and HEI and then 14.5mm API and HQ projectile 
ballistic tests until the test article is rendered unsuitable for additional testing. 

Since the scope of this testing is beyond what was previously plaimed for the C- 17, we will 
prrwidft a AeamiM tt^pigm'T't"*^"" plan witiuu 90 d^ of youT concuncnce on this approach 
which win include budget, required funding, schedule, and test range requirements. - 

aKIM'AnNCUP ^ 
Assistant Secffltary ot tne Air Fofce 



Notat:ion System for Changes 



f rationale for change] 
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Washington DC 20330-1000 

MEMORANDUM FOR PRINCIPAL DEPUTY UNDER SECRETARY OF DEFENSE 

ACQUISITION 

SUBJECT: C-17 Vulnerability Program 

I am writing to provide the Air Force approach for assessing 
the vulnerability of the C-17 aircraft for your review and 
consideration. The design of the aircraft should have the 
highest practical level of protection against threats that cannot 
readily be detected, evaded, or countered, consistent with the 
planned operation of the C-17. In addition, test planning will 
take into account potential cost, schedule and performance 
implications . In this regard, testing will be limited to 
assessment of single shot vulnercU^ilities for which there are 
otential practical fixes of modest cost and minimal weight 

enalties [some of the fixes looked at may reduce 



u^L^^^j^^ which will aggravate payload / range ] • 

The FY93 Authorization Act requires that, "...sufficiently 
large and realistic components and stibsystems • . • ** be used in any 
C-17 Live Fire test (LFT) program alternative. To date, we have 
been unable to reach agreement with the OSD staff on an 
acceptable plan. As a result, we have modified our phased LFT 
approach (outlined in the Aug 92 C-17 Test and Evaluation Master 
Plan) as described below to address the OSD concerns. 

Testing will be accomplished on a production 
representative wing [to insure tests a» done on a C'^l? type wing 
precluding substitution of some other aircraft ^s wing] (probably 
the static test article wing with the leading and trailing edge 
dry bays reconfigured to include fuel, hydraulic, electrical and 
other systems) . The tests will determine the vulnerability of 
the aircraft to 1) ram- induced structxiral failure and 2) dry bay 
fire initiation and sustainment in the wings. The test program 
will be conducted in two phases. The first will determine if 
potential vulnerabilities identified through analysis actually 
exist, and the second will test any proposed modifications to 
resolve the vulnerabilitie o # if the condition - of the test artiolo 
mcJcoo ouch tooting praotical [to restore test of fixes on some 
C-17 wing even if one of the two static ^If -wings cannot be. used 

teg^jjy .'f'-^ogj* -M.?^Si.ryS^,innE«M sufa j cctsd to 12.7mm 

API PgSiMj^^^BS^^HW ^HM Pl ^ ^BT^^ first determine if C-l? 



complies with contractual spec and then the other threats 
ilpl^^H^'iSMel HEX and lA.Snai API and HEX projectile 
^t^frt^^ until the test article is rendered msuit^^ for 

~^ *t^iii3r 

mm 



additional testin 




««n«*aa«»*MP i*»**^ough suJDszanzxax analysis 

^JFlSSraSe all of the projectiles types called for, or the 
impact of ammunition or fuel detonations affecting the aircraft 
structure, nor fully reflect requirements of the October 23, 
1992, py 93 Authorization Act, P. L. 102-484 regarding user 
casualties]^ 

Since the scope of this testing is beyond^what was p 
- - the C-17, we will provide a^^^MM 




provide 

^^^j ^ ^ per P. L. 102- 

4fi4j'^ a*detailed implementation plan within 90 days of your 
concurrence on this approach which will include budget, required 
funding, schedule, and test range requirements. 



Prepared by Dr. Milton J. Minneman. S&SS(AS), x53359, December 17, 1992 
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MEMORANDUM FOR PRINCIPAL DEPUTY UNDER SECRETARY OF DEFENSE 

ACQUISITION 

SUBJECT: C-17 VulnercOjility Program 

I am writing to provide the Air Force approach for assessing 
the vulnerability of the C-17 aircraft for your review and 
consideration. The design of the aircraft should have the 
highest practical level of protection against threats that cannot 
readily be detected, evaded, or countered, consistent with the 
planned operation of the C-17. In addition, test planning will 
take into account potential cost, schedule and performance 
implications. In this regard, testing will be limited to 
assessment of single shot vulnerabilities for which there are 
potential practical fixes of modest cost and minimal weight and 
fuel capacity penalties. 

The PY93 Authorization Act requires that, "...sufficiently 
large and realistic components and subsystems..." be used in any 
C-17 Live Fire test (LFT) program alternative. To date, we have 
been unable to reach agreement with the OSD staff on an 
acceptable plan. As a result, we have modified our phased LFT 
approach (outlined in the Aug 92 C-17 Test and Evaluation Master 
Plan) as described below to address the OSD concerns. 

Testing will be accomplished on a C-17 production 
representative wing (probably the static test article wing with 
the leading and trailing edge dry bays reconfigured to .Include 
fuel, hydraulic, *»lpr*-rical and other systems). The tests will 
determine the vulnerability of the aircraft to 1) ram-induced 
structural failiire and 2} dry bay fire initiation and sustainment 
in the wings. The test program will be conducted in two phases. 
The first will determine if potential vulnerabilities identified 
through analysis actually exist, and the second will test any 
proposed modifications to resolve the vulnerabilities. The wing 
will first be subjected to 12.7mm API to verify contractual 
compliance and then to 12.7mm HEI and 14.5mm API and HEI 
projectile ballistic tests until the test article is rendered 
unsuitable for additional testing. Upon completion of these 
tests, the Air Force, in consultation with your staff, will 
consider extending the tests to 20 and 23mm projectiles. 

In addition to these tests, additional analyses will be 
performed to determine, when the aircraft is subjected to the 
12.7 and 14.5mm projectiles above, vulnerability with respect to 
pylon fire, vulnerability with respect to potential user 
casualties, and whether catastrophic vulnerabilities exist (e.g.. 



major structural damage due to detonation of selected flammables 
and eseplosives cargoes, disabling of the aircrew or the throttle 
quadrant) • 

Since the scope of this testing is beyond what was previously 
planned for the C-17, we will provide an outline of the 
implementation plan and draft waiver language required by. 
P. L. 102-484, section 132. (c) within 30 days and a detailed 
implementation plan within 90 days of your conciarrence on this 
approach which will include budget, required funding, schedule, 
and test remge requirements. 



Prepared by Dr. Milton J. Minneman, S8tSS(AS), x53359, December 17, 1992 
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1. INTRODUCTION 



Chapter 139 of Title 10, United States Code, Section 2366, states, "a covered system may 
not proceed beyond low-rate initial production until realistic survivability testing is completed 
. . As requested by the C-17 System Program Office (SPO), HQ AFSC designated the Vehicle 
Subsystems Division. Flight Dynamics Directorate, Wright Laboratory (WUFIV) the Responsible 
Test Organization for the C-17 Live Fire Test (LPT) program. The C-17 LFT program wiU be 
conducted at the Aircraft SurvivabiHiy Research Facility, Wright Patterson AFB, OH and other 
government test ranges as necessary. 

This test plan details supplemental testing to the C-17 LFT program to address a concern 
that catastrophic structural damage may be inflicted on the structure of a wing from the pressure 
and fragmentation effects of the 23mm High Explosive Incendiary - Tracer (HEI-T) antiaircraft 
projectile. While there is a large data base on the performance of the 23mm HEI-T, only limited 
information is available on the damage that can be inflicted by the fragmentation and blast of a 
23mm HEI-T round on a large wing tank. 

The pressure effects of an HEI-T projectile in a fluid filled container are often gencrically 
referred to as "hydrodynamic ram". Two types of pressure effects are typically observed with 
the detonation of a high explosive projectile, however, and the contribution of each effect to the 
global damage of the wing tank is important. The extremely rapid pressure build up associated 
with tiie detonation of the projectile generates a blast (pressure) wave in the fluid. "Hus wave 
initially propagates at a velocity greater than die speed of sound in the fluid (supersonic) and is 
characterized by a nearly instantaneous pressure rise to a peak pressure, followed by an 
exponential decay of pressure as the wave passes. This blast wave can have peak overpressures 
well in excess of 1000 psi several feet from the detonation point (for a 23mm HEI-T projectile), 
but die duration of die pressure pulse is measured in milliseconds. The effect of the blast wave 
on tank waU structure is not affected by the amount of venting or ullage in the tank, since the 
blast wave is not influenced by fluid conditions behind die shock. 

After the detonation, a bubble of expanding combustion products begins to exert another 
pressure force in the Uquid. The expansion of the combustion product gasses leads to a condition 
sometimes referred to as die quasi-static pressure, a uniform, subsonic pressure event. Since the 
buildup of the quasi static pressure is a much slower event dian the blast wave, it is affected by 
both die vent area of the container and the compressibility of medium widiin the tank. 

In addition to the pressure effects of the HEI-T detonation, die projectile can cause 
structural damage by the removal of material through impact of its fragmented explosive casing. 
Fragments from the 23mm HEI-T are relatively smaU, usually well below 0.05 lbs and are 
irregular in shape. Because of their irregular shape, the fragment of a 23mm HEI-T do not travel 
weU through liquid (high drag) and there is some evidence that several feet of water is sufficient 
to effectively stop them (Reference 1). 
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2. TEST AND EVALUATION ISSUE 



2.1 Issue 

Is the C-17 wing vulnerable to structural danuge from a 23mm high explosive incendiary 
- tracer (HEI-T) projectile impacting a wing fuel tank? 

2.2 Measure of Evaluation (MOE) 

The measure of evaluation will be the likelihood of a reduction of load carrying capability 
or failure of the C-17 wing resulting from (1) loads analytically applied to the C-17 wing which 
have been derived from the results of C-130 and Boeing 707 tesdng and (2) damage analytically 
applied directly to the C-17 wing which have been collected from the results of C-130 and 
Boeing 707 tesdng. 
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3. TEST AND EVALUATION APPROACH 

Three damage mechanisms can be expecied from the 23mm HEI-T projectile impacting 
a C-17 wing tank: impulsive shock pressure loading to tank smictural surfaces from the blast 
wave, "quasi-static" uniform pressure loading within the tank from expansion of detonation 
products, and removal/failure of structure from fragment impact The effect of each feiiure 
mechanism on a large wing tank wiU be investigated using C-130 and Boeing 707 wing tanks 
as surrogates for the C-17 wing tanks. The approach of this test and analysis program is to test 
C-130 and Boeing 707 wing tanks against the 23mm HEI-T threat, measure the rcsuldng damage, 
pressure history, and structural response in order to determine by comparison and detailed 
analysis, the vulnerability of the C-17 wing tank under the same conditions. There are two 
methods in this approach that will be conducted concurrently using the same ballistic test shots: 
an empirical and an analytical method. 



3.1 Analytical Method 

The first, analytical method, is to use the surrogate tests to generate data that will be used 
to develop a prediction model of damage to the C-17 wing. There are seven steps to this 
method: 

STEP 1: The analytical method will begin with ballistic tests of a 23mm HEI-T against a C-130 
wing tank. The pressure history inside of the C-130 wing tank, the response of the tank 
structure to this pressure, and the damage caused by all mechanisms of the 23mm HEI-T 
will be measured and analyzed along with existing data on pressure effects in fluid and 
scroctural response. 

STEP 2: The second step of the analytical method is to build a model, from the data taken in 
step 1, for predicting hydrodynamic loads from a 23mm HEI-T projectile detonating in 
a 1 iige wing tank. The model will be used to predict damage to a 707 wing tank under 
cottdiUuJi^ similar to the 707 ballistic tests. 

STEP 3: The third step of the analytical method is ballistic testing of a Boeing 707 wing tank 
to collect data on the pressure history inside of the tank, the response of the tank structure 
to this pressure, and the damage caused by all mechanisms to the wing tank. 

STEP 4: The data generated in the 707 ballistic tests will be compared to the predictions to 
provide an assessment of the model accuracy. 

STEP 5: The model will be modified, if necessary, using the data generated from the 707 tests. 

STEP 6: The model will be applied to the C-17 wing to analytically determine the hydrodynamic 
loads, structural response, and damage calculated for a 23mm HEI-T impacting and 
detonating in the wing tank of a C-17, 
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STEP 7: The damage results determined by the model wUl be input into a finite clement analysis 
of the C-17 wing to determine any loss of structural load capability, 

32 Empirical Method 

The second method of the approach, the empirical method, is to demonstrate that the C- 
130 and 707 wings are less structurally robust than the C-17 wing. Then, by applying the 
damage measured from C-130 and 707 wing testing to a finite element analysis of the C-H, any 
loss of structural load capability can be determined. Any loss of load capability wm be 
conservative due to the C-17 being more structurally robust than either the C-130 or 707. There 
axe six steps to the empirical method: 

STEP 1- The first step in this method will be to conduct a detaUed study to analyze all of the 
strucmral feamres of the C-130, 707, and C-17 wing tanks to assess the relative structural 
robusmess of each wing tank. This will include comparison of all structural members 
such as the spar, skin, internal frames, bulkheads, etc. as well as the overall loading 
capabQity of die wing. It is expected that the C-17 wing tanks will prove to be more 
structurally robust than either the CISO or 707 wing tanks. 

STEP 2: The next step in the empirical method is to test the 23mm HEI-T against a C-130 
inboard wing tank and measure the resulting damage physical damage lo the tank 
structure. This data wUl be obtained concurrendy with the analytical method pressure and 
strain data utilizing the same C-130 wing tank shots described in section 3.1, 

STEP 3: Damage collected in the C-130 wing tank tests will be applied to the C-17 finite 
element analysis to determine the sttuctural response of the wing with this level of 
damage. 

STEP 4: Th>^ next step in the empirical method wUl be to test the 23rr m HEI-T against a 707 
inboard wing tank and measure the resulting damage physicii i^.iage to the tank 
structure. This data wiU be obtained concurrently with the analytical method pressure and 
strain data utilizing the same 707 wing tank shots as described in section 3.1. 

STEP 5: Damage collected in the 707 wing tank tests will be appUcd to the C-17 finite 
element analysis to determine the stmctural response of the wing with tins level of 
damage. 

STEP 6- The fmal step in die empirical method is to analyze the finite element analysis response 
of the C-17 wing to damage collected during the C-130 and 707 wing tanks tests. Any 
loss of structural capability wiU be considered conservative (for vulnerability of the wing) 
based on the study oudincd in the first step. 
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3.3 Test Objective 

The test pxxjgram objective is to collect data on the pressure distribution on the surfaces 
of the tank from the impact and detonation of a 23mm HEI-T, the strain response in the structure 
to this loading, and physical damage to the tank from all effects of the threat. There will be two 
phases of the test program: Phase I will be the C-130 wing tank tests and Phase E will be the 
Boeing 707 wing thank tests. 

3.3.1 Phase I Test Objective 

The objecdvc of Phase I is to collect data on the pressure distribution on the surfaces of 
a C-130 inboard wing tank from the impact and detonation of a 23mm HEI-T, the strain response 
in the structure to this loading, and the physical damage to the tank from all effects of the threat 

3.3.2 Phase n Test Objective 

The objective of Phase II is to collect data on the pressure distribution on the surfaces of 
a Boeing 707 wing tank from the impact and detonation of a 23mm HEI-T, the strain response 
in the strucnire to this loading, and the physical damage to the tank from all effects of the threat. 

3.4 Data Requirements 

3.4.1 Data Requirements Associated with Phase I MOE 

Removal of structure by fragments, pressure within the tank, and response of the tank to 
pressure arc believed to be the primary failure mechanisms that will occur from the ballistic 
event. 

The dynamic pressure at locations within the tank and near tank surfaces (described in 
section 3.4.2) is needecl to quantify the maximum overpressure and total impulse of the blast 
wave that reaches structural wmg tank members from the detonation of the 23mm IIEI-T ioand. 

The static pressure within the ullage and fluid of the tank arc needed to determine die 
build up of static pressure within the tank and the loading that this pressure exerts on the tank 
structure. 

The strain in the scrucmral members of the wing tank (locadons described in section 4.2.2) 
is needed to quantify die response of the wing tank structure to the pressures within die tank. 

The location and amount of wing tank material damaged or removed by fragments from 
the 23mm HEI-T round is needed to quantify the loss of structure of the tank section. 

The velocity of the round is needed to calculate the distance the round will travel into the 
tank before detonation and confirm proper impact conditions/round function. 
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A baseline pressure and strain response is necessary to understand how the tank begins 
to respond to a static pressure load, so a pretest pressurizadon to 1.5 times the operating pressure 
of the tank will be recorded. 

3.4.2 Phase I Instrumentation 

Specific data requirements and gage locations have been determined only for the fust shot 
of Phase I atid will be adjusted after analysis of the data from the first shot 

A series of dynamic pressure transducers will be mounted to record the pressure history 
at locations within the wing tank. Kisder pressure transducers, with a 1.0 X 10^ response time 
and 0 - 5000 psi pressure range, will be sampled at 1 MegaHZ for 0.05 seconds (from -0.01 to 
0.04 seconds after projectile impact) and then at 20 KHZ from 0.04 to 0.74 seconds). The 
transducers will be mounted on probes placed through the tank walls and attached to a rigid 
frame in Range 3 to decouple the acceleration of the tank structure from the gage response. The 
transducer probes will be bent into position with a large radius to minimize acceleration affects 
of the shock wave on the probe. The transducers themselves will be oriented towards the 
calculated detonation point of the round in order to measure pressure normal to the shock wave. 

A total of fourteen dynamic pressure transducer probes will be placed through the upper 
wing sldn to record the pressure at locations described in Figure 3.1. The two transducers at the 
1/2 chord point (one at 63 inches from the inboard edge, one at 81 inches) and the two 
transducers located six inches from the front spar, will measure pressure at a depth of 1.0 inch 
from the upper wing skin. The remaining two transducers at the 1/2 chord point will measure 
pressure at a depth of 1/2 of the tank (for each respective location). The eight transducers 
located along the WS 54 and 72 frames, 1/3 chord points, will measure pressure at a depdi of 
6 inches below the upper wing skin and 6 inches above the lower wing skin respectively. 
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Figure 3.1 Pressure Probes Through Upper Wing Skin. 

One dynamic pressure transducer will be placed through the center of each bulkhead to 
measure the pressure at 0.5 inch from the bulkhead surface. Two dynamic pressure transducers 
will be placed 0.5 inch through the front spar at 63 inches and 81 inches from the inboard shown 
in Figure 3.2. 
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Figure 3,2 Pressure Probes Through Front Spar. 

Two static (strain gage) transducers will mounted on the inboard bulkhead of the tank and 
sampled at 1-5 KHZ. The top transducer will be used to measure static pressure in the ullage 
of the tank and the lower sansducer will measure static pressure in the liquid. 

A total of 80 of strain gages will be mounted on the surfaces of the wing tank and 
selected internal frames. 40 of the gages (circled) will be sampled at 1 MegaHZ Hie remainder 
of the gages will be sampled at 1-5 KHZ. A scries of 22 strain gages will be mounted on both 
the upper and lower wing surfaces as shown in Figure 3.3. 
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Figure 3.3 ti pper and Low er Wing Skin .<Sff»in fiage Locations. 

A series of 12 strain gages wiU be located inside of the tank on the upper and lower 
sections of the frames at WS 54 and 72 as shown in Figure 3.4. 
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Figure 3.4 Internal Frame Strain Gage Locations. 
Six strain gages will be mounted on each bulkhead of the tank as shown in Figure 3.5. 
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Figure 3.5 Bulkhead Sgain Gage Locations. 
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Six strain gages will be mounted on each spar of the tank as shown in Figure 3.6. 
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Figure 3.6 Spar Strain Gage Locations. 
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A breakwire placed thought the rifling of the barrel and a breakpaper on the impact point 
of the lower wing skin will be recorded to measure the velocity of the round The breakpaper 
on the tank will also trigger the data collection sequence for the other instruments. 

3.4.3 Phase I Optical and Audio Records 

Two video cameras will record the events of each shoL The first camera will view the 
lower wing skin and impact area. The second camera will view the upper wing skin of the tank. 

Sdll photographs of the wing tank and set up will be taken before and detailed damage 
photographs after each shot. 

3.4.4 Data Requirements Associated with Phase II MOE 

Data requirements for Phase U will be determined after detailed analysis of the data 
collected during Phase I. 

3.4.5 Phase II Instrumentation 

Instrumentation for Phase n will be determined after detailed analysis of the data collected 
during Phase I. 

3.4.6 Phase n Optical and Audio Records 

Optical and audio for Phase II will be determined after detailed analysis of the data 
collected during Phase I. 

3.4.7 Damage Assessment Records 

Damage assessment records for botii phases of tiiis test program will consist of a 
comprehensive >-isu3] assessment of physical damage to the test article iftcr each shot All 
sections of the test article will be carefully searched for any removal of material by fragment 
damage, cracking, denting, or any odier permanent physical distortion. Any observed damage 
will be measured and recorded along witii its location on the overall stnicture. Photographs of 
each damage area will be taken, 
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3^ Test Setup 

3^.1 Threat Characteristics and Spedncations 

The threat munition that will be used for both phases of this test program will be the 
Soviet 23mm High Explosive Incendiary - Tracer (HEI-T) (Soviet Designation B2T) antiaircraft 
artillery projectile ftized with a MG-25 (ground-to-air, delayed) fuze. The projectile is typically 
fired from single or multiple barrel antiaircraft artillery pieces including the Soviet ZSU-23-4. 
The projeciUes will be fired from a laboratory barrel and downloaded to achieve an impact 
velocity of 2200 ft/s. Specific details on the performance of the 23mm HEI-T are classified 
SECRET and can be found in Reference 2. 



3.5^ Phase I Target Characteristics 

The Phase I target will be a right hand C-I30 inboard wing tank bounded spanwise 
between the WS 0.0 and WS 144.5 bulkheads, chordwise by the two (front and rear) wing spars, 
and top and bottom by the upper and lower wing skins. The wing tank will be plumbed to hold 
up to 100% water and a pressure of up to 5 psi. The tank will be bolted to Range 3 at the 
inboard edge and cradled at the outboard edge as shown in Figure 3.7. 




Figure 3.7 Test Article Mounting. 
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3^.3 Phase I Test Conditions and Matrix 

Three shots are planned for Phase I and are described in Table 3.L 



TABLE 3.1 
Phase I Shot Matrix. 





SHOT #1 


SHOT #2 


SHOT #3 


Impact Location 


WS 63 1/2 
Chord 


WS 99 la 
Chord 


WS 63 2" 
aft of front spar 


Threat 


23mm HEI-T 
MG-25 Fuze 


23mm HEI-T 
MG-25 Fuze 


23mm HEI-T 
MG-25 Fuze 


Obliquity 


0^ 


O** 


0» 


Impact Velocity 


2200 ft/s 


2200 f t/s 


2200 ft/s 


Tank Fluid Level 


65% 


100% 


100% 


Tank Pressure 


Opsi 


0 psi 


0 psi 



3 J.4 Phase n Target Characteristics 

The Phase II target(s) will be one or more 707 wing tanks that will be determined by 
Phase n data requirements and the results of Phase I. 

3.5^ Phase n Test Conditions and Matrix 

Phase n tests conditions and matrix will be detemiined by Phase n data requirements. 
The scope and shot matrix wUl most likely be similar to the Phase I shot matrix. 

3.6 Analytical/Evaluation Assessment Procedures 

Analyucal/evaluation assessment procedures will be developed by Douglas Aircraft 
Company under contract to the C-17 Program Office. 
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4. DOCUMENTATION 

All data collected during both phases of the program will be recorded and documented 
within one week of each test. Analysis of the data and comparison to the C-17 aircraft will be 
the responsibility of the C-17 Program Office. A draft final repon will be prepared by WL/FIVS 
and submitted to the C-17 Program Office 30 days after the receipt of the data analysis from the 
C-17 office. 
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5, REFERENCES 



' HpfT^^;y^"*^r^'f • "Reduction Of Army Helicopter Fuel Tank Vulnerability to 23mm 
HEI^T Projectile , U.S. Army Air MobiHty Research and Deveiopment Uboratoiy. August 

' '!Ia^^'^^' 7?^^}^^ ^ " Conventional Ordnance Materiel", Dept 

of Army Technical BuUetin. 10 September 1971. ^ 
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MEMO TO: ASOYCT ^ 
YC 
AFPEO/TA 
IN TURN 



SUBJECT: Closure of OSD Concerns Regarding C-17 Live Fire Test Article 

1. Reference 0U5D(A)yDDDR&£ (LFI) memoiandum» dated 15 July 1992 (attached). 

2. The intent of this memo is to sutus the issues raised in the ref ezenced memo 
regarding the adequacy of the C-17 Wing Leadhig Edge (WLE) test article to a lZ7mm 
API test threau 

a. External Airflow: External pressure distributions in the area of projectile impact 
will be replicated as required to obtain valid test results to the extent that the test facility 
will allow. Airflow fences will be used to adjust pressure distributions, as required. 
Pressure rakes will be used to verify pressures. (Closed) 

b. Xatemal Airflow: Internal airflow is extremely difficult to measure or model. 
Ifowever, internal airflow will be duplicated 'in the macro sense" by duplicating on the 
test article the open space associated with the piano hinge on the maintenance access 
panels found on the fixed leading edge (this area has been identified as the primary air 
entry point on the fixed leading edge). The engineering analysis of the C-17 WLE dry 
bay internal airflow was presented to IDA representatives on 5 Nov, as was the plan to 
replicate this airflow in the WLE test article. (Gosed) 

c. Spar Web Thickness: Suggested test will be accomplished. Testing commenced 
26 October 1992. (Closed) 

d. Stiffener Gross Section: Analyses have been conducted and given to Afr Tom 
Julian of OUSD(A>DDDR&£ ^JT) on 26 August 1992. Discussions are ongoing. 
(Open) 

e. Incendiary Functioning through Titanium: Data from ASD TR 77-19 Vol n shows 
no impact on round functioning if impact obliquity is less than 30 degrees. No shotlines 
require greater than 30 degree obliquity throu^ the titanium slat skin. (Qosed) 

1 Front Spar Material: The alloy used in the test article will be the same as that found 
in the production wing. (Closed) 



3. The C-17 SFO intends to close item 2d. prior to testing the WLE article with lZ7mm 
APL The fiill-up WLE test is scheduled to commence 29 January 93. 
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4. Regaiding the other issues raised in the referenced memo (hydrodynamic ram, larger 
test threats), Uie C-17 System Program Office intends to address these concerns through a 
separate set of tests and analyses. 




BRUCEA.GUZSSrSKI 

Acting Branch Chief, Test and Evaluation 

C-17 SPO 



1 Atch 

15 Jul 92 Memo 



OPrtCE OF THE UNDER SECRETARY OF DEFENSE 
WASHINGTON. OC 2030t 




AseuisrriON 

15 July 1992 

XEMOBANDVK FOR kZ7i FORCE PKOGjUM EXECUTIVE 0F7ZCSR FOR TACZZCU 

AND filKLin PROGRAMS (AFFSO/TA) 
THROUGH: DIRECTOR, TEST AND SVALUATIOK, 0U5DCA)/ jJ J 

SUBJECT; Suitability of C-17A Wing Leading Zdge surrogate for 
Vulnerability Testing for Cry Bay Fires 

We have received your July 1. 1992 aemorandua, save subject 
(attached) • It lists the changes that have recently been aade to 
the C-17A leading edge test article currently being constraeted 
at WFXFS, OH. It also revealed one edditional difference in 
cunstruction betveen the test article and the actual ving which 
ve were not aware of before (front spar material) . At your 
request, we have esseosed the inpact of these changes ea the 
edf'ffuacy of the test article in the asaessssent of the 
vulnerability of the C-17 to dry bay fires. 

It is our opinion that the referenced chfsnges will not 
leas en the testing risks already described in our •arlier 
correspondence. Xewever. the test article would continue to be 
or soae use in balping deterraine the wing leading edge dri bay 
fire vulnerability of the aircraft to 12. 7 m API rounde 
the conditiona described in our earlier =«3r«»|?"*SJJ"; l^l 
article is not suttahle for 23 rm and larger AFI rounds, nor tor 
KEI rounds of any caliber. In addition, the teat article is not 
suitable for detemining hydrodynaaic ram effects. 

Although the test article aay be suitable for use with 12.7 
an API rounds, there is still seae risk asaoc.^^ed with thi.. 
assessment foi the 12.7 aa itself. To reduce this risk, we 
suggeAt that: 

• Tha external tlrflov (or pr...ur«) mt th« peia* * 
entry of the proiectila, and at other aa^or openings to the dry 
bSv should he diplicated a. closely as possible during the test. 
iSe'airfloS "tirnal to the dry bay rtiould also duplicated, at 
le£st in a aaero sense. 

• A separate test series should be run to deteraine 
tha .ffaer of various spar thiOsneaaes on the v^und Slxe suffered 
bv the slar upon iMMt^witli the projectile. This test sera... ia 
McSSaS beeSSSa the spar veb thiekneas used in the P»posed 
SSrt"«icle is an averSae of the spar thicknesses used on the 
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actual wing. Tha tftsts would raaolve whether the thickness 

pf the spar is an important factor in how much daaage it sustains 
upon projectile iapaet, and on the resultant fuel leek. 

• Prior to the using the test article* the Air roree 
should demonstrate by pre-test ©rj^^lly documented engi^ 
calculations that variances in XPI round 

siae duo to stifSener cress section, shape, ^ 
di£f srenees between the test article and the actual C-17A wing 
will have insignificant iapaet on the test results. 

• The Air Torce should document that 

incendiary functioning en the titanium slat sjsia will be the ease 
in the test article as on an actual C-17A siar. 

• The Air Tores should verify that the front 
material on the test article is identical to t^«^™ «J« 

Zllq. (Until wa received your Jily ^ ?P?"2?^o7lSSll^t was 
this material would be changed from «061-T6 to 3°'f"""*' " 
understanding t;iat the test article epar material was the 
same as that on the eetual wing.) 

Alth«u9ft the proposed M eottld *• /.f^ •* •^Sii-S'*""' 
vulnerability MeeesMnt prograa. It it not an aaaquaue 

subFtituta for ana. 

TO adewtaly addresa the vulaereblllty e« th. c-5-'*;.J"f« 

tnraaS SSsrSe aL-s«d using J^"^- • 
^mm*' sv^-t-io •This article could be used mot en^y w aooteotf 

JjII"yn]S!f «nr1«d fir. initiation In loeatlone on the 
alreralt other than ia the wing leading edge. 



— 



Barnes r. O'Bryon 
Deputy Oireeter 
Test & evaluation 
Live Fire Testing 



OFFICE OF THE UNDER SECRETARY OF DEFENSE 
WASHINGTON, DC 20301-3000 




ACQUISmON 

EXECUTIVE SUHHARY 

MEMORANDUM FOR DEPUTY UNDER SECRETARY OF DEFENSE (ACQUISITION) 

FROM: DIRECTOR, STRATEGIC AND SPACE S'tSTmS Jif£jt. /ij/^^h^ 

DIRECTOR, TEST AND EVALUATION^ fj A J) J 

SUBJECT: C-17 Live Fire Test (LFT) f 

PURPOSE: ACTION — To forward memorandum specifying Air Force 

requirements for C-17 LFT. 

DISCUSSION. 

o The FY93 Authorization Act identifies the C-17 as a system 
requiring LFT, and states "the Secretary of Defense shall 
• require that sufficiently large and realistic components and 
'subsystems that could affect the survivability of -the C-17 
system be made available for any alternative [to a full 
aircraft] live fire test program." 

o S&SS/T&E position is that the Air Force must use a 

production representative wing for LFT. The Air Force 
proposed surrogate (C-141, etc, see informal Air Force 
proposal at attachment 2) is not an appropriate 
substitution, nor is the specially built nine foot section 
of wing at Wright-Patterson AFB. 

o Cost for this production representative wing is within the 
Service's BES for LFT ($41 million in FY93-94) . Attachment 
3 presents costs for a production wing (Option 2) or a 
static test article wing (Option 3), which are less than the 
BES. Attachment 4 shows vulnerability reduction fixes, if 
required, including costs* and the impact on the aircraft.. 

o The wing is to be subjected to 12 -7mm and 14.5mm API & HEI 
projectile ballistic tests. Consideration should be given 
by the Air Force to testing with 20mm and 23mm projectiles. 
The Air Force concurs with this approach for projectiles. 

R F.CQMMENDATION ; 

Sign the memorandum to the Air Force (TAB 1) • 

PREPARED BY: Dr. Milton J. Minneman/S&SS(AS)/X56188 ^^^^Jf 

LTC Lewis/T&E(A&SP)/X57245/Gctober 23, 1992^^ 

>^ M.T 

APPROVED BY: DD S&SS (AS) ' 




THE DEPUTY UNDER SECRETARY OF DEFENSE 
WASHINGTON. DC Z0301 



ACQUISITION 



MEM0R2kNDUM FOR THE SECRETARY OF THE AIR FORCE 

ATTENTION: AIR FORCE ACQUISITION EXECUTIVE 

SUBJECT: C-17 Vulnerability Program ' 

I have completed my review of the Air Force's plans for 
assessing the vulnerability of the C-17 aircraft. In doing so, I 
have taken into account the threat to the C-17 and the C-17 
specification for survivability /vulnerability . 

I have concluded that the limited testing currently planned 
by the Air Force (12.7mm API at a wing leading edge surrogate 
test article) is insufficient. 

■The design and configuration of the aircraft should have the 
highest practical level of protection against threats that cannot 
readily be detected, evaded, or countered, consistent with the 
planned operation of the C-17, as well as cost, schedule, and 
performance implications. In this regard, testing should be 
limited to assessment of those "cheap^kill" single-shot 
vulnerabilities for which there are pouential practical fixes of 
modest cost and minimal weight and fuel reduction penalties. 

The tests would determine the vulnerability of the aircraft 
to (1) ram-induced structural failure and (2) dry bay fire 
initiation and sustainment in the wings. The test program should 
be in two phases: The first would establish whether 
vulnerabilities exist. If vulnerabilities do exist, the second 
phase would test the proposed modifications to address them. The 
wing is to be subjected to 12.7mm and 14.Smm API & HEI projectile 
ballistic tests, in accordance with the threat described above. 
Testing is to be performed first with 12.7mm API, then HEI, and 
those higher caliber projectiles in ascending order until the 
test article has been rendered unsuitable for additional testing 
in the opinion of the Director, Test and Evaluation, OUSD (A) . 
Consideration should also be given to testing with 20 and 23 mm 
projectiles. 

The testing should therefore be accomplished on a larger, 
more production-representative C-17 test article, to address 
priority vulnerability issues for the e.xpected threat. Use of 
the static test article, with the dry bays reconfigured to be 
representative of a production wing, offers one option to enable 
testing of the priority issues at a reasonable cost and potential 
return on investment . All systems present on an actual operating 
aircraft in the leading edge dry bays and trailing edge dry bays 
would need to be installed into the test article. Use of this 



static test article rather than a new C-17 production wing is 
contingent upon a prior acceptance of the static test article as 
adequately representing the C-17 wing for this ballistic testing. 
If the static test article is inadequate for this purpose, you 
should test a C-17 production wing. 

In addition to these tests, analyses should be performed to 
assess the vulnerability of the aircraft configured with its 
representative operational cargo loads, as well as casualties to 
personnel. ; 

I request that you submit to me within 30 days implementa- 
tion plans to accomplish the above including budget, funding 
plan, schedule, and test range requirements. 



/ 



I HEHOHAIIDTJH FOR THE SECSIEXAIIX OP IHE AIR JORCS / 

AITHmiOK: AIR MRCS ACQXIISITIOH KXECDTIVE 

StIBJECX: C*I7 vulnerability Prograis 

X havQ coxsplatad ay review of t&s Air rorca's plans for 
assessing tbe volnarability of tba C-17 aircraft, m doing fi0| I 
hava takan into aeconnt tha thraat to the e-*17 and t2ia C*17 
spaeificatien for survivability/^'^enbility. 

Z hava esncludad that tha liaitad tasting cuxrsntly planned 
iBj tha Air Forea (12.7 am API at a ving leading adgavsurrogata 
test artiela) is insufficient. 

Tha design and conf igtzratitm of tha aircraft ehould hava the 
highest practical laval of protection against threats ttot cannot 
raadily ba datactsd^ avad&d, or essntared, eonsiatant vith the 
planned operation of tha as well as cost, echedule, and 

perforaanca iaplications. In this regardv testing should be 
liaitad to essassaent of those "cheap kill" elngls-ahot 
vulnerabilities for vhich there are potential practical fixes of 
aodeat cost and ainiaal veighr and fuel raducticn penalties.. 

The testa would determine the vulnerability of tha aircraft 
to (1) raa-inducad structural failure and (2) dry bay fira 
initiation and auatainnent in tha wings. The test prograa should 
be in ttfo phases; The first: would astabliah whether 
vulnerabilities . exist. If vulnerabilities do exist, the second 
phase would tast tha proposed aodifications to address then. The 
wing should be subjected ta 12.7 and 14.5 aa API -fi HSI projectile 
ballis-cic tests, in accordanca with the tthreaH described above. 
Consideration should also be given to tcr-iing with 20 and 22 an 
pr o j ecriles • 

Since there is no coneai ability to analyze ram induced stroouiai failure, iliis dctenmnanou must be dooe 
via actual test As a fint step, recommend the use of a suxrogaie wing for the following reasons; several / 
larg'^ aiprnft ^fag* m available, cost would be low, provides near term itsaitt and gives a good tois / 
for follow on C»17 tests ifdeemed necessac c Once sutrogaic tests ait complete, request you provide an / 
a<c»«m»w^ of testresnlts and youTTecommendaxion for C*17 tests if required . | ^ 

If the analysis indicates tbe need for testing on a larger, moreprodoction-iepresentaiive test anide than t 
thcplanned wing leading edge mode up, consider the static test article. Its use with the dry bays \. 
reconfigured to be representative of a production wing, offcn one option to enable testing of the priority ( 
issues at a reasonable cost and potential rttmn on invesimenL AU systems present on an aonal operating \ ^^ 
aircafic in the leading edge dry bays and traiSng edge dry bays would need to be install \ 
anide. Use of the static test artide rather than a new prodociion wing is contingent upon acceptance of i 
ih^ < faffff tf^t arrir^*^ ^ ^^'^v^'^' y Ti"pTT»<gnwTig the wing for this balHstie testing. If the static test arnde J 
is marf^wat^ for tiiis pmpose, you should consider procnrisg and testing a prtxluoion wing. I 

(cargo andpasseagas) ^ V/-*- 1 'J-? ^ 

I request that you submit to me within M days implementation plans to accomplish the above to indudc 
budget, funding plan, schedule, and test range requiremenis. 
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EXAMPLE VULNERABILITY REDUCTION SYSTEMS 

COST SUMMARY 



POTENTIAL VULNERABILITY 



HYORODYNAMIC RAM INDUCED 
STRUCTURAL DAMAGE TO WING 



DRY BAY FIRES 



PYLON FIRES 



EXAMPLE SOLUTION 



FUEL MANAGEMENT PROGRAM 
FOR COMBAT MISSIONS 



RAM ATTENUATION UNER FOR 
FRONT SPAR IN ALL TANKS 



COMBAT MISSIONS + RAM 
ATTENUATION LINER IN FE 
RESERVOIR TANKS 

AUTOMATIC FIRE EXTNGUISHERS 



SYSTEM 
WEIGHT 
ESTIMATES 

AND 
(CHANGE IN 

FUEL 
CAPACITY) 


LIFE CYCLE COSTS* 
FOR 120 

AIRCRAFT FLEET 
(FY 93 $M) 


60 LBS, 


$16.7 


130 LBS. 

M 90 LBS 
FUEL) 


1 $27.1 


100 LBS. 
(-60 LBS. 
FUEL) 


$26.5 


150 LBS. 1 


$30.7 1 


15 LBS. 1 


$2.5- 

1 



production. 



LAE/5/2Sy9M 



Banc disagteement between AFand OSD is nvertte Mfagnney nf »i» 

■' • 

At wants to test dry bay fiie initiation using a 9ft svangpt section of the wing. Test will start in Jan 93. 
OSD says tbis is insnfBcien^d tfaat the testmnsK bedone ooa foU-sizB^prodactian icpresentative wii^ 

Widi respect to ram-induced structural failme testing, the AP vman tn ffaet ^ ^nrm gntft unng (g g c- 
130) to detamitte if additional testing on a largermore production re{jrcseniative C-17 wing is necessary. 
OSD will only accept results £rom testing a production sqnesentative C-17 wing. 

We are still convinced that the AF phased apptoach is reasonable and prudent However, the FY93 
Amhorization Aa requires SECDEF to deteimine what aie sufficiently laige and realistic components and 
subsystems for Live Fire Testing. 



C-17 Live Fire Test 
'0c Fkt Test (LFT) program originaied in 1983 




..." --Vr.V/»T**-* 



- OSDDixectDrte Defense Testing &Evaliiationpropo^ 

- JoimlivelOT program chartered by OSD in 1984 for US Anny 

- Oilier 139 of Tide 10, US Code calls out wesqjon system testing rcquircmcnts . . 

— Serves as a basis to define objectives ofljvelTO Test and Ev^^ --f^r 

— Requires timely and dioxoagh assessment of vulnetainlity/lethality of a system as it progresses • 
dnoagh development ■ '^^j 

; 

- C-17 was nominaiedin Jon 87 by the Air Force in response tn an nsD reqn^ for live fim wigf ^iHAMa^^ 

- C-17 Vulnerability Analysis included as pan ofdie program R&D contract 

— Assessttl various threats as part of a oonqneiiensive analytical c omput er model 
Tbeentaeancraft was maieicd using Military AiriiftConm^ 

— The model simnlate d ttneats/hostile envi ronm e nts and detennined most vulnerable areas : "->^- 

— This assessmem was then used to he^deienmne, as part of 

tocaion in die aircraft of critical conipcmems and separarion required to enhance survivability • 

- C-17 LFT strategy was ^(proved by OSD in Oa 89 

' .Strategy based an bnOding a full-scale test section of the aizcraft wing 

Actual prodncdon drawings and materials to be used for wing mock up 

— Mock tq> win inchide an fuHy operational subsystems Qiressurized fuel 
elecoical wire bundles, ect) 

- Wri^ Research and Devdopmem Center (WRDQ at Wright-Patterson AFB is buildi^ 
article, accomplishing die tests, analyzmg the data and reporting die test results 

- C-17 LFT incoipuiaied into and is directed in the C-17 Program Management Directive (PMD) 

- LFT appiuved stiat^ is part of die C- 17 Test and Evaluation Master Plan (TEMP) as directed by OSD 

- Technical concexns and issues on continue to be nused by OSD DDDR&E(IJ^ and are bein 

" Current concern over the MAC C-17 Concept of Qpmrinns and thn mTnTn4rTTiP.nf tn rf#»pioy ^hf 
aireraftinto a "medium threat" environment 

- Td f aifffrrd dneats in die new C-17 System Tbreat Assessment Report, 29 Mar 91, are inconsistent 
widi approved LFT strategy 

- 8 Jul 91, Air Force responded to the most recent OSD concerns -OSD review underway 

- C-17 LFT subsystem testing is cmriendy ongoing 

- OSD*s 1 Nov 91 memo states it is not expected diat a fuUiq) combat loaded aircraft win be subject^ 

Couipoueuts and C- 17 sections win be subjected to LFT on a prudent basis of eaqjccted benefit of die test 
V weighed against the test cost 

- LeveioftestmginregardtodireatrnumtianandthesizeQfthetestsectionsisstinunderreview 
Maj Maynard, SAF/AQQU. 74138, 12 Nov 91 



POINT PAPER 

ON 

ADDITIONAL C-17 LIVE FIRE TEST FUNDING REQUIREMENTS 




Cdirem fimded aiul budgeted C-17 R&D pro 

addidonal tests of fuU-scale production xeptesentadveairci^ } ^■ 

Proposed plan, which is still in the early stages of fornmlarion, initially calls for testing of a 
surrogate wing section (not C-17) to assess hydrodynamic ram effects on large aircraft wing 

— WouM provide a basis for determiiiing if fintbertesstingwouU be required 

— Data collected would be analyzed and used to model C 17 ■-•^-•^'.^ ...w.-.;^!^". .J^ 

— Evaluadon of surrogate and model would provide basils finr establishing follow-on test ^ 
approach and requirements • ": ; * 

C-17 program FY93 R&D funds expected to be used to complete surrogate wing testing — 
estimate $1M 

If follow-on hydrodynamic testing on a C- 17 wing iis determined to be required, use of the 
«atic test article wing after static tests are completed is seen as acost effective alternative 

Initial assessment of the funds required to support l^drodynamic tests of a fully configured 
static wing - estimate $40M FY94 dirough F^96 

— F5f94/95: Static wing repair and configuration to production like wing and test 
instrumentation installation - $18M for F94, $18M for FY95 

— FY 96: Transponation to test site, set tip, tests with dififerent size rmmitions, repair and 
reconfiguration, retests, data reduction and analysis, and final test report - $4M 

— Planned test completion third quarter FY96 

if deteiuiination is made that static wing is unacceptable or unable to be reconfigured to 
ade qu ately represent a full-up production wing, an actual production wing from die assembly 
line would be required 

— Significant cost increase to procure an additional wing for follow-on tests 

— Delay/disruption of production aircraft if wing is pulled off assembly line to meet test 
schedule 
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C-17S/V PROGRAM 



COMBAT/BALLISTIC TEST DATA SURVEY 

14.5 MM HEI PROJECTILE EVALUATION 

23 MM HEI SENSITIVITY STUDY 

RESPONSE TO OSD LETTER 

ACTIONS PENDING OUTCOME OF TECH ISSUES 

• SUPPLEMENTAL TEST/ANALYSIS 

• SURROGATE TANK TEST 

• STATIC ARTICLE WING TEST 
COMPLETE 23 MM HEI STRUCTURAL ANALYSIS 

(DAC) 
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COMBAT/BALLISTIC TEST 
DATA SURVEY 



PURPOSE: TO COLLECT & EVALUATE DATA TO ASSIST IN ^ 
VALIDATING C-1 7 LFT PROGRAM i 

APPROACH (SURVIAC TASK): I 

• SURVEY COMBAT DATA I 
. SURVEY BALLISTIC TEST DATA 

• EVALUATE 'SIMILAR' DATA 

• HELP TO DEFINE EXPECTED LFT RESULTS 
RESULTS: 'REAL LIFE' & PREVIOUS TEST INPUTS . 
PRODUCT: ANNOTATED BRIEFING & DATA INPUTS 
SCHEDULE: 3 MONTHS EFFORT + 1 MONTH FOR REPORT 
CONTRACT START DATE: 1 SEPTEMBER ' 
WORK COMPLETION DATE: 1 DECEMBER : 
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14.5 MM HEI PROJECTILE EVALUATION 



PURPOSE: CHARACTERIZE ROUND & DETERMINE TEST 
SUITABILITY 

(NOTE: PROGRAM REQUIRES 100 ROUNDS TO CONDUCT) 

(SERIES A: 6 SHOTS - 3 AL, 3 - COMPOSITE TARGET) 

• FUZE FUNCTIONING DETERMINATION 

IF YES ON AL - 10 SHOTS TO CHARACTERIZE FUNCTION 

IF YES ON COMPOSITE • 10 SHOTS TO CHARACTERIZE FUNCTION 

SERIES B: CHARACTERIZATION OF ROUND 

DATA: FRAGMENT MASS, VELOCITY, ANGLE 

DISTRIBUTION, BLAST OVERPRESSURE, FIREBALL 
INTENSITY & DURATION 

SERIES C: SELECTED 23 MM HEI COMPARISON SHOTS 

PRODUCTS: (1) DATA FOR ASSESSMENT OF SPECIMEN 

ADEQUACY - 

(2) DATA TO SUPPORT VULNERABILITY ANALYSIS 

TESTS COMPLETED: 6 WEEKS AFTER ARRIVAL OF ROUNDS 
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14.5MM HEI PROJECTILE EVALUATION 
WING LEADING EDGE SPECIMEN ASSESSMENT 



PURPOSE: ASSESS WLE SPECIMEN ADEQUACY FOR THREAT 
APPROACH: (SURVIAC TASK SUPPORT) 

• REVIEW CHARACTERIZATION DATA 

• FOR SELECTED SHOTLINES: « 

- PREDICT DETONATION POINT 

- PREDICT DAMAGE 

• ASSESS RESULTS ' 
PRODUCTS: (1) EVALUATION OF TEST ARTICLE ADEQUACY 

(2) PREDICTED DAMAGES 

(3) SUGGESTED TEST CONDITIONS 

ANALYSIS COMPLETED: 2 WEEKS AFTER RECEIPT OF TEST DATA 
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C-17 VULNERABILITY REDUCTION TRADE STUDY 

23 MM HEI SENSITIVITY 



PURPOSE: TO EVALUATE POSSIBLE VULNERABILITY 
REDUCTIONS (23 MM HEI PROJECTILE THREAT) 

APPROACH (D AC CONTRACT) : 

• EVALUATE BASELINE VULNERABILITIES 

- 23 MM HEI - 6 IMPACT ORIENTATIONS 

- 3 KILL/DAMAGE CATEGORIES 

• REEVALUATE WITH AT LEAST 1 DESIGN 'FIX* 

- CALCULATE VULNERABILITY INCREMENT 

- CALCULATE COST, WEIGHT, PERFORMANCE, R & M 
PRODUCT: REPORT & RECOMMENDATIONS 
SCHEDULE: CONTRACT START - 15 SEPTEMBER 

STUDY COMPLETE - FEBRUARY 93 
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TEST ARTICLE FIDELITY 



OSD LFT PARTIAL RESPONSE ^ * ^ ^ 

• CURRENT TEST ARTICLE NOT SUITABLE FOR 23 MM AMD 
LARGER API ROUNDS NOR HEI ROUNDS OF ANY^^^^^^ 

SPO - NEED GUIDANCE ON THREAT 
. EXTERNAL AIRFLOW SHOULD BE DUPLICATED AS CLOSE AS 
POSSIBLE 

SPO ■ WILL DUPLICATE AS CLOSE AS PRACTICAL 
. NEED SEPARATE TEST TO EVALUATE SPAR THICKNESS 
VARIATION 

.. SPO - WILL ACCOMPLISH . 
. AF NEEDS TO FULLY DOCUMENT CALCULATIONS TO VERIFY 

NO SIGNIFICANT IMPACT DUE TO STIFFENER SHAPE AND 

CONTACT AREA 
SPO - DONE, WILL FORWARD TO OSD ^ . „. .^.^^ 
. AF SHOULD DOCUMENT SAME FUNCTIONIN G OF API ROUNDS 

F OR T^TARTICLE AND PRODUCTION SLAT SKIN 



..SPO - BETWEEN SLAT RIBS THICKNESS AND MATERIAL 
IDENTICAL 

AF VERIFY FRONT SPAR MATERIAL SAME AS PRODUCTION 
.. SPO - MATERIAL IS THE SAME, PREVIOUSLY STIFFENER 
WAS DIFFERENT 




TEST ARTICLE FIDELITY (CONT'D) 



SPO RESPON$E BY 29 JUL 92 

NOT ADDRESSED BY OSD ^Df 

• SURROGATE RAM TESTING (IDA HAS PROPOSED A 
RESPONSE) 
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C-17 LFT PROGRAM 
WING LEADING EDGE ARTICLE 



MAINTAIN CURRENT WLE TEST ARTICLE DESIGN 

• NO MODIFICATIONS 

STIFFENER MATERIAL CHANGE MADE MAY 92 

SUPPLEMENTAL ANALYSIS AND TESTING TO /^DRESS ISSUES: 

"WHAT EFFECT DOES WEB THICKNESS, TANK SIZE AND 
STIFFNESS HAVE ON WOUND SIZE AND FUEL PRESSURE 
(LEAK RATE)" 

• ANALYSIS COMPLETED 

• WOUND SIZE AND LEAK RATE UNAFFECTED BY TANK SIZE 
AND STIFFNESS (FOR THE TIME OF INTEREST) 

• WEB THICKNESS EFFECTS INCONCLUSIVE 

• ANA1:YSIS TO BE FOHWAITDED TO OSD/LFT AND IDA ^ 
TEST TO EVALUATE WEB THICKNESS EFFECTS ON WOUND SIZE 

• SCHEDULE: INITIATE 1 AUG 92 FOR 3 MONTHS 

• COST: $60K 
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0-17 LFT PROGRAM 
PROPOSED SURROGATE WING HYDRODYNAMIC 

RAM TESTING 



REVIEW & COMPARE C-130, 707 WITH C-l7 ST^IlCTURAL DETAILS 

• MATERIALS, CONFIGURATIONS. DESIGN STRENGTHS, ETC 
INSTRUMENT & TEST C-130 WING (23 MM HEI ?) 

ANALYZE C-130 TEST RESULTS 

• UTILIZE RESULTS TO PREDICT 707 RESPONSE 

• INPUT C-130 DAMAGE INTO C-17 NASTRAN CODE TO PREDICT 
RESIDUAL STRENGTH (EXPECT TO BE CONSERVATIVE) 

INSTRUMENT & TEST 707 WING 

COMPARE RESULTS WITH PREDICTION 

_INPUT_RESULT.SJNXOJCIJ7_MOJ3.ELJrO_PBEDJCTJ^^^ 
RESIDUAL STRENGTH 

SCHEDULE: INITIATE 1 AUG FOR 8 MONTHS 

COST: $550K + ANALYSIS ($300K) 
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C-17LFT PROGRAM 
PROPOSED STATIC WING TiSTING 



UTILIZE 0-17 STATIC WING SEMI-SPAN TO EVALUATE 

• HYDRODYNAMIC RAM AND LEADING EDGE FIRE 
TEST ARTICLE PREPARATION 

• REWORK WING AS NEEDED 

• INSTALL LEADING EDGE SYSTEMS 

• ONE COMPLETE SET OF SPARES 

LEADING EDGE SYSTEMS, PANELS, DOORS, ETC 
SCHEDULE 

• CONTRACT GO-AHEAD TO DAC JUL 93 
— '^EMI-SPAN-AVAILABLE-NOM^a . 

• ARTICLE PREPARATION COMPLETE DEC 95 

• SHIP TO NAWC, CHINA LAKE FOR TEST DEC 95 
COST: $25M DAC, $3M TEST 
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FUTURE ACTIONS 



REVIEW SERVICE ENGINEERING STUDY OF TRANSPORT 
AIRCRAFT DIRECTED BY OSD? 



PREPARE WAIVER AGAINST TESTING ENTIRE AIRCRAFT? 



DEFINE THREAT TO BE TESTED 



REVISE TEMP 
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OFFICE OF THE UNDER SECRETARY OF DEFENSE 
WASHINGTON. OC 20301 



ACQUISITION 



July 24, 1992 



MEMOI«NDUM FOR AIR FORCE PEO FOR TACTICAL AND AIRLIFT PROGRAMS 



SUBJECT: Technical issues with c-17 VulneraJ^ility Test Program 



This letter fu^f illn our response to a letter to IDA -L-;jia 
Hr. Lynch (ASD/YCS) , sami, subject^ dated June 18, 1992. Otir 
preliminary response is dated June 22, 1992 (Attached). 

This letter addresses the adequacy of the overall 
vulnerability program of the C-l? planned by the Air Force. 
(Specifics relating only to the surrogate wing leading edge are 
addressed in our letter of July IS . ) I summarize our conclusions- 
belotf. A more detailed discussion follows this cover letter. 

Hr. Lynch 's letter focuses only on a small portion of the 
much larger issue of total aircraft vulnerability - that of the 
fidelity of the AF-proposed wing leading edge surrogate test 
surrogate. Xn doing so, the larger concerns that have been 
raised regarding the overall aircraft's vulnerability test and 
evaluation program have been ignored. 

I reiterate them here: 

o The threat that the Air Force proposes to primarily 
address is the 12.7 mm API round. However, as indicated in the 
C-17A STAR, the aircraft will not always be capable of avoiding 
all threats larger than 12.7 mm API. Past OSD guidance is that 
the service should test new systems to expected threats as 
identified in the STAR. Hence, the aircraft should be tested 
with higher order munitions than the 12.7 mm API threat. 

o The Air Force is testing only a section of the wing 
leading edge dry bay for fire- There are other dry bay sections 
with other geometries in the wing that are also potentially 
vulnerable. In addition, fire initiation and sustainment in the 
pylon should also be addressed. 

o The Air Force is addressing only the dry bay fire damage 
mechanism. For larger threats, hydrodynamic ram damage should 
also be tested. 



(AFPEO/TA), MG E- FRANKLIN 
THROUGH: DIRECTOR, TEST AND SVALUATIONi 
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o Tbe wing leading edge surrogate is not adequate for 
testing tlireats larger than the 12,7 im API round. In fact, 
there is some risk in using it as a surrogate for even tlie 
12.7 nun API round. We have described these risks in earlier 
correspondence. 

Our letter of July 15, 1992 mdk&s clear that the recent 
modifications to the leading edge test article *'will not lessen 
the testing risks". 

There is little disagreement throughout the vulnerability 
modeling comunity that fire and hydrodynamic ram effects are 
some of the most devastating damage mechanisms for aircraft and 
are also eunong the cost difficult to model. Hence, there is 
inordinate risk associated with attempting to extrapolate theue 
effects across caliber and/ or across aircraft designs. 

Given that above, the current Air Force-proposed test 
program remains inadequate. While certain data obtained from 
testing the wing leading edge surrogate with 12.7 mm API rounds 
may be of interest, these data must be validated with similar, 
testing on a more suitable, production-representative test 
article* Such an article could also be used to address larger 
esqpected threats, other damage mechanisms (such as hydrodynamic 
ram) , and fire initiation in locations on the aircraft other than 
in the single wing leading edge section being simulated by the 
surrogate test article* X direct your attention to the details 
provided in the comments that follow for further insights into 
our conclusions* 




James O'Bryon 

Deputy Director 
Test & Evaluation 
Live Fire Testing 



Attachments 



cc: 

S&SS (Dr. Schneiter) 
ASD/YCE (T- Lynch) 
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CoTunents on ASD/YCS Letter dated June 18, 1992 
Regarding C-17 Vulnerability Testing Issues 

(coxuments Relate to Wing Leading Edge Test Article Only.) 



Airflow 

We agree that the external airflow and airflow within the leading 
edge dry bay is a concern. We originally raised this point 
because we did not know the details of the Air Force's proposed 
test, and wanted to ensure that the effects of both external and 
internal airflow were addressed. We suggest that^ to achieve an 
acceptable airflow, it will be necessary to duplicate the 
external airflow (or pressure) at the point of ent-r/ of the 
projectile, and at other major openings to the dry bay. It will 
also be necessary to duplicate the internal airflow, at least in 
a macro -sense. . 1 would draw your attention to the current plans 
to collect similar airflow data on the C-5A Galaxy as part of its 
recent upgrade to address the pylon fire issue. 

Wc assume that the statement made in this document that '^the wing 
IjFT program will employ acceptable flow conditions for test 
purposes" means that these airflows will be measured on an actual 
aircraft, and they will then be duplicated to the best extent 
possible during the test. 



Differences in Spar Web Thickness on Wound Size and Leakage 

We are puzzled by Paragraph 2.b. of this document. As pointed 
out in this document, we suggested that a separate test series be 
run to determine the effect of various spar thicknesses on the 
damage suffered by the spar upon impact with the projectile. The 
amount of damage to the spar will influence the rate of fuel 
leakage from the fuel tank into the dry bay. 

We think it would be desirable to run this test series 
because the spar web thickness used in the proposed test article 
is an average of the- spar thicknesses used on the actual C-17A 
wing- We think the test series we propose would be a reasonably 
inexpensive and simple test to resolve whether the thickness of 
the spar is an important factor in how much damage it sustains 
upon projectile impact, and on the resultant fuel leak. 

We did not propose this test series to address the effects 
of spar web thickness on API round functioning- While we think 
this effect is significant, the Air Force-proposed test is 
conservative, i.e., the spar web in the test article will be at 
least as likely to cause functioning as the spar web in the 
aircraft- For this reason, we do not consider it necessary to 
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conduct an off-line test to determine the effect of spar web 
thickness on API functioning. 

However, it is unclear from this document if the Air Force 
agrees that the effects of web thickness on wound size and fuel 
leakage are unknown. It is also xinclear if .they intend to 
conduct the proposed tests. If the Air Force can provide data 
that shows that the effect of spar thickness on spar damage is 
insignificant over the range of thiclcnesses used on the C-17A, we 
stand ready to review it. otherwise, we think that the proposed 
test series will reduce the risks of obtaining misleading results 
from the fire tests. 



Differences in Fuel Tank Size and Stiffness on Fuel Leak 

We stand by our previous position that the effects of fuel tank 
size and stiffness on fuel leaks are largely unknown. 
Intuitively, one would expect that these factors may make a 
difference in the pressures generated in the tank when 
ballistically impacted. These pressures would affect the amount 
of fuel leaking from the wound, and thereby influience the 
probability of a fire being initiated and sustained in the wing 
leading edge dry bay. 

In investigating the effects of tank size, we used a mathematical 
model that suggested that fuel tank volume may not be a 
significant contributor to the pressures built up inside the tank 
on ballistic impact with a 12.7 mm API round. However, this 
model had several potentially significant limitations. 

For example, the model can predict the fluid pressure histories 
only in certain areas of the tank. It cannot predict the 
pressure history in the path of the cavitating bubble. The 
accuracy of the model is also questionable for the time period 
where there are multiple reflections from the tank walls. This 
is the period of primary concern for addressing the' effects of 
differences in tank size and wall stiffness. 

Hence, although preliminary results indicate that fuel tank 
Volume does not play a significant role in tank fluid pressiires 
and fuel leakage, there is still some risk that it is important. 



Safe Distance Between Shot Lines and Test Article Stiffeners 

In our briefing, we mentioned a "safe" distance that would 
minimize the effects of a stiffener or other test article 
"disparity" on the functioning of a 12.7 imn API round. This 
distance between the shot line and the disparity is based on the 
criterion that the 12.7 mm API projectile jacket would be 
completely through the target plate before the reflected shock 
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wave arrives back at the projectile. This would ensure that any 
differences in the reflecting object, e.g., a stiffener or rib, 
between the test article and the real wing would not affect 
jacket stripping. 

We agree that this may be a conservative approach. We are 
currently searching for other information that may allow us to 
more accurately calculate the "safe" distance. 

In addition, we are also searching for data that would enable us 
to take into account the effects of a disparity on wound size. 
The question here is how far does the shot line have to be from a 
stiffener to ensure that any differences in the stiffener will 
not affect the wound size. 

The Air Force document outlines a series of arguments that the 
Air Force claims supports the assertion that the presence of 
nearby stiff eners has no effect on the functioning of an API 
roxind. Unfortunately, no references for these arguments were 
included in the document • We stand ready to review these 
references if the Air Force can make them availeible to us. 



Differences in API Round Functioning on Titanium Slat 

There is a question whether the impacting 12.7 mm API round will 
function the same on the proposed test article slat as it would 
on the actual C-17A wing slat. The problem is that the titanium 
surface o£ the slat on the production aircraft is chemically 
milled to a thickness of 0.063", while the titanium surface on 
the slat of the test article is a constant 0.071". The document 
mentions that a reference report shows no difference in 
functioning for 0.063" to 0.071" thic3cness in the range of 
expected impact angles. Unfortunately, the title of the 
referenced report is not included. 

Our calculations indicate that for 0 degree obliquity angle, 
neither 0.063" nor 0.071" titanium will cause the 12.7 mm API 
round to function. However, for a 45 degree obliquity angle, the 
12.7 mm API round will not function 84% of the time, and 
partially function only 16% of the time. By contrast, at the 
same obliquity angle, 0.071" titanium will cause the round to 
completely function 36% of the time, and cause partial function 
64% of the time. 

If an API round passes through the slat, dry bay, front spar, and 
into the fuel tank, there is a good chance that no fire will 
result since the incendiary may burn out before it can come into 
contact with fuel leaking from the tank. In such a case, the 
test article may provide results different from the actual 
aircraft wing- 
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Hydrodynamic Ram Response of C-17A Wing to Higher Caliber Threats 

The final item listed in the document is the potential for 
significant hydrodynamic rzim damage when the C-17A wing is 
impacted with a 23 mm HEI round. We agree that there is a lack 
of experimental data regarding the effects of hydrodynamic ram on 
large transport aircraft wings. However, we think that the Air 
Force* 3 proposal to test one or more surrogate wings taken from 
older transport aircraft, and then analytically extend the 
results of this testing to the C-17A wing may not be a good 
solution to the problem. 

There is little doubt that such testing would be a useful 
addition to the vulnerability data base. However, we do not know 
how to form the analytical bridge that would be necessary to draw 
conclusions regarding the C-17A wing based on tests on other 
aircraft wings. We think that size alone is not a sufficient 
indicator of wing vulnex^bility. 

Over the years, aircraft manufacturing processes and techniques 
have changed. Fasteners and metal alloys have become stronger 
and lighter. Aircraft designs have been optimized due to^ 
improved computational techniques. Aircraft machining^ milling 
and metal hardening techniques have also radically changed- It 
is no longer necessary to deliberately overdesign structures to 
ensure they will not fail under all expected loads. The C-17A 
has presumably taken advantage of these advances to improve 
aircraft performance at lower weight and. cost. 

However, the wing's resistance to hydrodynamic ram damage depends 
on smaller scale strength properties of the wing's structure. 
Hence, this optimization may have improved the load-carrying 
capabilities of the wing, but may well have adversely affected 
its resistance to hydrodynamic ram damage. 

We have considered the use of finite element models to bridge the 
analytical gap between the Air Force-proposed tests and an^ 
untested C-17A wing. According to a meeting of hydrodynamic ram 
modeling experts at WPAPB in February of this year, the modeling 
community does not have confidence in its ability to accurately 
model hydrodynamic ram effects of HEI projectiles on aircraft 
structures. This means that the analytical tools that would be 
required for the Air Force-proposed program to succeed are not 
yet available. 

Another point to consider is what would be the Air Force response 
if this series of tests were conducted, and the surrogate wing 
catastrophically failed? Would the Air Force then be willing to 
test an actual C-17A wing to demonstrate that it wouldn't also 
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fail? Since the proposed test would not take place until :fiateV :>v::;-. 
FY93 or 94, the need for obtaining and testing a wing so late in . 
the EHD process could jeopardize Milestone XZI for the program. ' 
It is our opinion that planning for testing a production wing now . 
will minimize turbulence in the program later. 

Other Concerns About the Air Force Vulnerability Evaluation 
Program 

As previously mentioned, we are concerned that the Air Force. .is,.. ;. 
largely focusing its interest on the fidelity of the wing '.leading 
edge test article. Although this article could be a part of a 
well-rounded vulnerability assessment program, it cannot be an 
adequate substitute for one. 

To adequately address the vulnerability of the C-17A, larger 
threats must be assessed using a more suitable, production- 
representative test article. This article could be used not only 
to address larger expected threats, but other damage mechanisms 
(such as hydrodynamic ram) and fire initiation in. locations on 
the aircraft other than in the wing leading edge. 
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OFFICE OF THE UNDER SECRETARY OF DEFENSE 
WASHINGTON, DC 20301 



ACQUISITION 



HEKOSANDUH FOR 




»R, AIR FORCE TEST & EVALUATION (AF/TB) 



June 22, 1992 



SUBJECT: C-17 vulnerability Program 



The attached memorandum from the C-17 5P0 was sent to our 
contractors at IDA on June 19 and then forwarded to me« It 
responds to some recent discussions which I have had with Dr. 
Faraser, Mr. Adolph and MG Fran3clin on the C-17 vulnerability test 
program. I have a couple of comments. 

First, all correspondence should be addressed to this office 
and not be addressed to our contractors as this one was. The 
positions presented in our presentations to DasD(A} are our 
positions, not those of lDA*s. I appreciate the desire to open 
the lines of communications but this office should be the 
addressee on all correspondence relating to these issues to 
ensure clear lines of management on this and other programs* 

Second, Mr. Lynch has specified a suspense of 2 weeks from 
our receipt of his letter. Our quick study of his letter 
indicates that we shall have some very substantial comments to 
his letter and hence, I cannot guarantee that our comments will 
be completed and back in two weeks. We shall respond as 
promptly as possible and I will keep you informed as to our 
progress. 

Lastly, the letter fails to deal with the overall C-17 
vulnerability issues which we have raised. It focuses almost 
exclusively on the adequacy of the Air Force's surrogate leading 
edge test article, and not on the more encompassing issues. 



Attachment 

CC! 

Dir, T&E 

IDA, Tonnessen 

C-17 SPO, Lynch 




James F. o'Bryon 
Deputy Director 
Test & Evaluation 
Live Fire Testing 
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DEPARTMENT OF THE AIR FORCE 



ISOIO 




wakgWT^AtTSmOK AW FO Wg< a rte , o»ao < W ^ i^ itai 



YCE jU JU^i 1992 

'.Technical Jssaes with Lhe C-17 Live Fiie Test Program | 



TQcIostitute for Defend Analyses 
1801 N. Beauregard Street 
Alexandiia^VA 2231M772 

1, On 26 May, representatives from the C-17 SPO and the Wright Laboraioiy, FHght 
Dynamics Directonoe visited yov facility to discuss the presentation by Mr O'Bzyon to 
Major General Franklin and Mr Baser. The objecdve of this visit was to discoss, }n detail, 
tbt assessment regarding the fidelity of the wing LFT article, the adequacy of the test pro- 
gram, and the need for additional testing. Tnis letter is intended lo convey cor understand- 
ing your concerns with our test article and to request your views on some test aliema^ 
iWes. ' 

2. With xeganl to the cuxrent test article, we understand that there arc only £ve itetns which 
you believe have die possibility of intact on the validly of the testing. These are: \ 

a. External airflow and airflow within the leading edge dry bay. The difficulty of 
sSmolaiing, on the ground, all of the many possible condinons that coold exist in and around 
the wing leading edge was discuss^ Ic was a^^eed that it is not possible to simnl^ aU of 
these condiuons and thai the v^ng LFT program will employ acceptable flow condidons for 

test purposes. ! 

r 

b* Di^erences in spar web thickness on ballisdc wound size and fuel leakage. The 
present spar web ±ickness in the LFT article is the average over the length of die produc- 
tion spar, XW 422-518. This tiiickness is great enough to cause jacket stripping of the 
12.7nim projectile. The diicker web just outbo&xd of the wing root will also cau^ jacket 
stripping, while die web ihickness outboard of die test section may or tnay not guuantee 
jacket stopping. | 

! 

IDA proposes a separate tes; series using a small tank with the thicker web, one of the 
same thickness as the IJFT article, and a tisinner web to quantify die uncertainty of incendi- 
ary jacket stripping and wound size with corresponding leak rates. If the test results show 
no differences in jacket stripping and flow rates, then dus concern would be considered 
resolved. | 

I 

a Difference in full tank size and stiffness on fuel leaks. The IDA concern dut diis 
effect is unknown. ASD is continuing to investigate pre*/ious wing ballistic test' data for 
damage mechanisms and resultant dry bay effects. Results will be made available to IDA 
by 10 Aug 92. It is our understanding that the principal concern is stiffness >yidi tank 
volume being an insigniflcant contributor to probability of flie. ' 
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d. Effects of (liferent stiffness on foci leaks. The difference i$ la the shape of the 
siiShcrs rz" on the pioducaott wing and "L" on the ASD tcsr aiticlc) and the contact area 
between the stiffhers and the sIor, Initial inertia calculations indicate that the ASD ^est am- 
clc stiffoeis aie very close to the stiffiiess of the production configuratton (0^ ^„^. , 
4th power "Z" shape vs 0.227 in. to the 4th power "L" sbffl«). IDA suggested thaiiaU shot- 
lines should be four inches away fiora any sdffiiers $0 &tt reflected shock waves would 
have no effect on a penetrating API's flight paih or hole size. It is pur behef at ASD ftai 
since (1) the magnitude of a lateral stress wave generated in the leading edge spar jwcb flue 
to buUei impact wiU be significandy attenuated (to less than 10 pcrcwt) by the tmw U 
reaches a stafcncr (decrcasmg with radius squared), (2) the najoiity of the wave win be 
transmined beyond the stiffencr rather than refieccd (discontSnuiiy area ratio of 12 Pf«»nt;, 
(3) differences in inmcdcnce due to stiffencr cross section differenceswffl he sn^U {^cc 
the test article has identical holes, fasteners, and qadng), and (4) any refiectea wave witt pe 
attenuated somewhat before reachint ihe impact point, U foHows that the raagrawdc of any 
differences in a reflected wave at the impact point, due to stiffencr cross secuon differcnocs, 
will be very small indeed, ^s than few p«cent of a few percent of a few pcrcer^). Tn« 
being the case, dds too would result in an insigniflcam ixixpact on the test results. . 



e. Difference in API functioning due to differences in Titaniam skin thictojess on slat 
Hie four shotlincs planned will Impact in areas where the production sidn wtu h^vc been 
cheraicaily milled to .071 or slightly thmner. The reference repon used shows no difference 
in functioning for .063 to .071 thickness in the range of expected impact angles; therefore, 
this should be of no concern* j 

4 With regard to the IDA concern over potentially significant hydrodynamic ram^ (toage 
due to a 23 HEI hit, ASD recognizes that there is a lack of daU on large wings.j Conse^ 
fluently, we are explcidng the test of one cr more cnnrentiy available large si^ogate fnd 
^iks instrumented for hydrodyr^amic ram and local shock effects. Also the effect of fuel 
levd in the tanks will be determined. Shots would be at mid tank and nc^ a spar. ;Thetest 
data would then be conclated with analytical models and used to predict C-H re^jom^ If 
this progiam showed no probability of catastrophic damage for the C-17, then actional 
tests, would not be necessary. j 

5 We believe that the information presented above should lead you to the conclusion that 
the test article being consniicted will* in fact, produce efficacious results. In the imerest of 
timely finalizadon of the Live Fire program, we would appredate your commenK on the 
above within two weeks of receipt of this letter. 



^ED M. LYNCH, SES 



Technical Directef 
OX7 SPO 
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OFFICE OF THE UNDER SECRETARY OF DEFENSE 
WASHINGTON, OC 20301 




ACQUISITION 



15 July 1992 

MEMORANDDM FOR AIR FORCE PROGRAM EXECUTIVE OFFICER FOR TACTICAL 

AND AIRLIFT PROGRAMS (AFPEO/TA) ^-^tvAxwu. 
THROUGH; DIRECTOR, TEST AND EVALUATION, OIISO(A)/ 

SUBJECT: Suitability of C^17A Wing Leading Edge Surrogate for 
Vulnerability Testing for Dry Bay Fires "^'^^^ 



rattaS^d? rt^f^^'t^ J^?'^ ^' ^^^2 memorandum, same subject 

^h! ^"-^^^ Changes that have recently been made to 

S WpLb of ^? t^tf: t^^^ f^^^"^^^ currently being constructed 
at WPAIB, oa. It also revealed one additional difference in 
construction between the test article and the actual wina which 
we were not aware of before (front spar materia?)? At^our 
request, we have assessed the impact of these changes on the 
adequacy of the test article in the assessment of the 
vulnerability of the C-17 to dry bay fires. 

It is our opinion that the referenced changes will not 
lessen the testing risks already described in our earlier 
correspondence. However, the test article would continue to be 
of some USB in helping determine the wing leading edge dry bay 
5h™J???^^^i^^ Of the aircraft to 12.7 mm API roundrSnder 
the conditions described in our earlier correspondence. The test 
article is not suitable for 22 mm and larger API rounds, nor for 
HEI rounds of any caliber, in addition, the ^-est article is not 
suitaDie for determining hydrodynamic ram effects. 

Although the te^t article may be suitable for use with 12.7 
mm API rounds, there is still some risk associated with thU 
assessment for the 12,7 mm itself. To reduce this risk, we' 
suggest that; ' 

^ ^! The external airflow (or pressure) at the point of 
entry of the projectile, and at other major openings to the dry 
bay, should be duplicated as closely as possible during the test. 
The airflow internal to the dry bay should also duplicated, at 
least m a macro sense. 

^ • A separate test series should be run to determine 
the effect of various spar thicknesses on the w.jund size suffered 
by the spar upon impact with the projectile. This test series is 
necessary because the spar web thickness used in the proposed 
test article is an average of the spar thicknesses used on the 
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actual G-17A wxng. The tests would resolve whether the thickness 
of the spar is an important factor in how much damage it sustains; 
upon projectile impact, and on the resultant fuel leak* 

• Prior to the using the test article, the Air Force 
should demonstrate by pre-teet or fully documented engineering 
calculations that variances in API round functioning and wound 
size due to stiffener cross section, shape, and contact area 
differences between the test zurticle and the actual C-17A wing 
will have insignificant impact on the test results • 

• The Air Force should document that the API round's 
incendiary functioning on the titanium slat skin will be the same 
in the test article as on an actual c-lTA slat. 

• The Air Force should verify that the front spar 
material on the test article is identical to that on the actual 
wing. (until we received your July i memorandum stating that 
this material would be changed from 6061-T6 to 7075-T6511, it was 
our understanding tiiat the test article spar material was 'the 
sEjne as that on the actual wing.) 

It continues to fce our concern that the Air Force is 
f ©casing its interest too narrowly: on a portion of the wing 
leading edge, on dry bay fire as a damage mechanism, and on 12.7 
mm Apr rounds as the threat- Mote that all of the above concerns 
relate to test article's adequacy for assessing only 12.7 mm API, 
fcr only dry bay fire initiation and only for a small portion of 
the highly variable geometry of the leading (and trailing) edge. 
Although the proposed test could be a part of a well-rounded 
vulnerability assessment program, it is not an adequate 
substitute for one. 

To adeauately address the vulnerability of th'? C-17A, larger 
threats must be assessed using a more production^representative 
test article. This article could be used not only to address 
larger expected threats^ but other damage mechanisms (such as 
hydrodynamic ram) and fire initiation in locations on the 
aircraft other than in the wing leading edge. 




James F. O'Bryon 
Deputy Director 
Test & Evaluation 
Live Fire Testing 




OFFICE OF THE UNDER SECRETARY OF DEFENSE 
WASHINGTON. DC Z0301 



ACQUISITION 



June 29, 1992 



MEMORANDUM FOR DIRECTOR AIR FORCE TEST AND EVALUATION (AF/TE) 
SUBJECT: C-17 Vulnerability. Testing 



This morning, in a meeting which I attended here with Mr. 
Adolph, Dr. Schneiter, MG Franklin, BG Caruana and others, M6 
Franklin indicated that the wing leading edge surrogate test 
article being constructed at WPAFB is ^iow- being modified in an 
attempt to be more representative of the actual C-17 leading edge 
being represented by the 9 foot section constructed by the Air 
Force. 

As you know, we have raised concerns regarding the realism 
of this test article as the plans have evolved and hence, are 
very anxious to get a handle on these recent changes to assess 
their potential impact. 

At the conclusion of the meeting this morning, I was^ 
directed to promptly assess these recent and perhaps ongoing 
changes and their potential impact on the testing with this test 
article. MG Franklin indicated that the Air Force would be 
willing to provide a complete description of each change to the 
test article. Our assessment will be completed within five 
working days of our receipt of these data. 

If you have any questions, feel free to call me or my action 
officer, Dr. Michael Dante, DSN 227-5732. 



cc: 

DT&E 

AFPEO/TA, MG Franklin 
SAF/AQQ, BG Caruana 
C-17 SPO 

WPAFB, R- Lauzze 




James F. O'Bryon 
Deputy Director 
Test & Evaluation 
Live Fire Testing 




SOF 
AND 

Divisiorl 

FROM: Col Or^ l>t>rv^c_»l 



-s2. PAGES (EXCLUDING COVER SHEET} 
REMARKS: 



Dr Schneiter (Strategic Systems Committee Chairman) has reauested a 
meeting with SAF/AQQ and AFPEO/TA on Monday, 29 Jun 92 at 1000 to 
discuss the C-1 7 Vulneiabillty Program. He has provided the attached draft 
memo for our review and comment 

Please review the attached memo and provide your comments on Dr 
Schnerter's proposals by COB tomorrow. Spedfically, Brig Gen Caruana wants 
to oe prepared to discuss: 

1 ) whether or not analyses to date address the latest Issues raised (e g 
ram-mduced structural failure, dry bay fire Initiation and sustainment In the 
wings, aircraft configured wfth representative operational cargo loads and 
casuattlestoperaonnel) ^ u»,uiiu 

2) the feasibility of accomplishing the proposed analyses and test program 

3) the costs for conducting vulnerability testing on a larger test article 
including the static article option ^ » » lamuo. 

w ^^?^®^^^"'*yo*'"®®t'"9 the aonjay suspense for im^^^ 

budget, schedule, test range requirements, etc * 

We appreciate your help. 
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June 1992 



HEMOKANDUM FOR THE SECRETARY OF THE AIR FORCE 

ATTENTION; AIR FORCE ACQUISITION EXECUTIVE 

SUBJECT: C-17 Vulnerability Prograxn 

I have completed my review of the Air Force's plana for 
assessing the vulnerability of the C-17 aircraft. In doing so, X 
have taken into account the threat to the C-17 and the C-17 
specification for survivability/ vulnerability, 

I have concluded that the limited testing currently planned 
by the Air Force (12.7 mm API at a wing leading edge surrogate 
tast article) is insufficient. 

The design and configuration of the aircraft should have the 
highest practical level of protection against threats that cannot 
readily be detected, evaded, or countered, consistent with the 
planned operation of the 0-17, as well as cost, schedule, and 
performance implications. In this regard, testing should be 
limited to assessment of those '* cheap kill" single-shot 
vulnerabilities for which there are potential practical fixes of 
modest coat and minimal weight and fuel reduction penalties. 

The tests would determine the vulnerability of the aircraft 

to (1) ram- induced structural failure and (2) dry bay fire 
initiation and sustainment in the wings* The test program should 
be in two phases; The first would establish whether 
vulnerabilities exist. If vulnerabilities do exist, the second 
phase would test the proposed modifications to address them. The 
wing should be subjected to 12.7 and 14.5 mm API & HEI projectile 
ballistic tests, in accordance with the threat described above. 
Consideration should also be given to testing with 20 and 23 mm 
projectiles. 

The testing should therefore be accomplished on a larger, 
more production-representative test article, to address priority 
vulnerability issues for the expected threat. Use of the static 
test article, with the dry bays reconfigured to be representative 
of a production wing, offers one option to enable testing of the 
priority issues at a reasonable cost and potential return on 
investment. All systems present on an actual operating aircraft 
in the leading edge dry bays and trailing edge dry bays would 
need to be installed into the test article. Use of this static 
test article rather than a new production wing is contingent upon 
a priori acceptance of the static test article as adequately 
representing the wing for this ballistic testing. If the static 
test article is inadequate for this purpose, you should consider 
procuring and testing a production wing. 
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In addition to these tests ^ analyses should be performed to 
assess the vulnerability of the aircraft configured with its 
representative operational cargo loads, as well as casualties to 
personnel. 

I request that you submit to me within 30 days 
izaplementation plans to accomplish the above including budget, 
funding plan, schedule, and test range rectuirements • 



niK eilV1ANB.BI.T 
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RESPONSE TO COL DONNELLY'S TELEFAX ON \ 
C-17 VULNERABEJTY PROGRAM i 



The following response is provided to the issues Brig Gen Caruana and Maj Gen -Franklin 
will discuss with Dr Schnedter on 29 Jun 92: | 

1) Whether or r^tannlvses tn date address the lates t hmes raised (e.2.. rbm- 
indured sTrurmral failure . dr\ hav fire, iniriarion and <:iL<;tainTnem in the wjn^s. aircraft 
configured with representative ope rgfinnnl car^o loads, gnA casualties TO personnel). 

a. There have been 6- and 26- view analyses peifoimed on the C-17 
configurarion. These analyses were accomplished using the standard method approved by 
the Joint Technical Coordination Group on Aircraft Survivability (JTCG/AS). There were 
2.13 million shotlines investigated. This analysis determined the vulnerable areas and the 
cause of that vulnerability. Tlireat sizes varied from 7.6mm through 23mm HEI,j The only 
significant vulnerability for the 12.7mm API is in the leading edge dry bay due to fire. For 
larger rounds the kill mechanism is also fire. ! 

b. As a pan of the C-I7 program detailed drawings and specifications have 
been prepared for crew protection against 12.7mm API rounds. This armor (173!8 lbs) 
would be installed only in war times. Additional in-house smdies have esiimaicdithat an 
addldonal 12,348 lbs of armor permanendy installed would be required to provide similar 
protection for tioops. To further protect the crew and troops from 23mm API rounds 
would require an additional 53 14 and 37,044 lbs respectively of 1-inch thick titanium 
permanently installed. These large weight increases would have a very significant effect on 
payload/range capability. j 

c. With regard to hazardous cargo, 12.7mm API rounds would function at 
the fuselage skin well before the projectile would reach the cargo and, therefore, would not 
be a factor. For 23mm rounds the same amount of armor as required for the troops would 
be required to prevent significant damage. Funher analysis does not appear warranted. 

d. Early this year, a JTCG meeting was hosted at ASD to focus on the tools 
available for analyzing the effects of hydrodynamic ram on aircraft structure. It was the 
general concensus of 5ie participants that no acceptable method is available at this time. 
The SPO, in conjunction with the Flight Dynamics Laboratory, has proposed a surrogate 
tank test program. This program would use fuel tanks from existing transport aircraft (i.e., 
C-130) and could be achieved quickly and with confidence in verifying the ram effects to 
the C-17. Using tanks from two different large transports and fixing both 23 and 30mm 
HEI rounds, the tests could be accomplished in five months at a cost of $500K. Results 
from these tests are easily analyzed for effects on the C-17 wing stnicmrc. 

2. The fea^ihiliP} of acrnmnlishin^ the proposed an nhses and test program. The 
feasibiiitv of the analyses effon has been discussed above. The SPO was under the 
impression that OSD considered a wing leading edge test anicle satisfactory for determining 
probabihty of fire (with fire being generally accepted as the primary kill mechanism). The 
only question being the fidelity of the ASD test anicle. The Institute of Defensive Analysis 
(IDA) has, through Mr O'Bryon's office, identified five differences between the ASD 
anicle and the production article that have potential significance. Other differences were 
considered negligible. ASD sent a letter lo IDA to clarify these differences and to attempt 
resolution. Comments have been requested. Barring complete analytical resolution, there 
are physical changes that can be made to make the ASD anicle more representative of the 
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production aircrafr. These would delay the ASD test program by 32 to 80 weeks and 
would cost an additional $155,000 to $1,035,000 depending on what changes would be 
necessary. ASD has some concent over using the static article to test for hydrodyhamic 
ram damage to wing structure. The siauc article will be tested to failure with one wing 
failing first. The question is whether or not there will be sufficiem relarively undamaged 
structure remaining after the test. The SPO's preference is the suiiogaie tank test described 
above. i 

i 

3. TkF. mm for canducrin^ vulnerability tesiin^ nn n laropr len article, in'cludin? 
tjje statig finicle option. The SPO has requested a cost esdnute from DAC for "stuffing" 
the static article. This estimate should be available by 30 Jun 92. It is expeaed tb be 
considerably higher than the $13.3 million suggested by IDA. There is also an adidinonal 
$4.5 nuliion cost estimate from IDA for conducting the test which ASD feels is adequate. 
The cose of a production wing would also be higher than IDA'S estimate and more 
imponantly would cause a significant disruption to the cuircnt production line. | 

4. Thf' fca:sibilitv of meeting the 30-day m^pense for implementation plan, budget. 
schedule, te.'^transe requirements, i.ic. Dir. SPO can meet the 30-day suspense for 
planning, budgeting, and scheduling of the Live Fire Test Program, but only after receiving 
direction and definitive requirements for such a program. If the SPO is directed to use 
higher order threats than 12.7mm API against its test aniclc, the number of shots will be 
significantiy reduced. A scries of 12.7mm API shots followed by a very few higher order 
shots would seem the most prudent course. Additionally, a few high order shots at large 
fuel tanks should resolve the ram issue. ! 



i 



C-17 LFT PROGRAM 

HYDRODYNAMIC RAM DAMAGE 
SURROGATE TEST OPTIONS 

ISSUE: 

Can the C-17 wing struclurally withstand the impact 
of a 23mm HEl (or 30mm HEl) projectile. Including (he 
hydrodynamic ram effects. 

OVERALL APPROACH: 

Ballistic testing with one or more surrogate 
aircraft wing sections to quantify the threat 
hydrodynamic ram effects on large transport aircraft 

wing tanks. 



C-17 LFT PROGRAM 

HYDRODYNAMIC RAM DAMAGE 
SURROGATE TEST OPTIONS 

OPTION 0 

Approach: 

- Three shols into C-130 wing lank: 

- Two shols mici-lank 

- One shot next to spar 

- No instrumenlalion 



Expected Results; 

- Quiclc loolc at 23mm HE! damage 
to large wing tanlc 

- Simple, inexpensive lest mighl 
answer issues 



Estimated Cost 



$20 K 



Estimated Schedule 



2 Weeks 



C-17 LFT PROGRAM 

HYDRODYNAMIC RAM DAMAGE 
SURROGATE TEST OPTIONS 



• OPTION 1 

Approach: 

- Three sots Into C-130 wing tanic 

- Two shots mid-tank 

- One shot next to spar 

- Pressure and strain instrumenlalion 




Expected Results: 

- Representative 23mm HE! damage 
to large wing lank 

- Pressure/strain history for 
comparison to analysis 



Estimated Schedule 



1 Monlh 



C-17 LFT PROGRAM 

HYDRODYNAMIC RAM DAMAGE 
SURROGATE TEST OPTIONS 



OPTION 2 



Approach: 



- Six shots into C-130 wing tanks 

- 23mm and 30mm HEI 

- Pressure/strain instrumentation 



expected Results: 

- Quantify both 23mm and 30mm 
levels ol damage 

- Pressure/strain data for 
comparison to analysis 




Esli mated Schedule 



4-5 Months 



C-17 LFT PROGRAM 

HYDRODYNAMIC RAM DAMAGE 
SURROGATE TEST OPTIONS 



OPTION 3 



Appjfoach: 



Three shots into 707 wing lank 

Two shots mld-tonlc 

One shot next to spar 
Pressure/strain instrumentation 



Expecled Results: 

- Quantity 23mm HEl damage 
to large wing tank 
- Comparison to C-130 data would 
show trends 




Esll mated Schedule 



4-6 Months 



C-17 LFT PROGRAM 

HYDRODYNAMIC RAM DAMAGE 
SURROGATE TEST OPTIONS 

RECOMMENDATION: 



OPTION 0 or 1 
ANALYSIS OF RESULTS 
PROPOSAL TO OSD 
OPTION 2 and 3 



Eslimaled CosI 



Less than $600tC 



Estimated Schedule 



6-8 nnonths 
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C-17 LFT PROGRAM 

HYDRODYNAMIC RAM DAMAGE 
SURROGATE TEST OPTIONS 

Analysis 




- Analyze each tank 
structure and predict 
damage. 

- Compare test asset to 
C-17 and show how C-17 
is less vulnerable to 
threat effects 



Options 



c-17 Engineering 

ASIAC (WL/FIBR) 

Douglas 
Northrop 



4. 
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REPORT TO DUSD(A) 

ODLFT ASSESSMENT OF C-17A VULNERABILITY 

PROGRAM 



MAY 29, 1992 



MR. JAMES F. O'BRYON 

DEPUTY DIRECTOR TEST AND EVALUATION/LIVE FIRE 

TEST 



TOPICS 

• BACKGROUND 

- Requirement.-> 

- Threat 

• ISSUES IDENTIFIED BY ODLFT 

• STRATEGY PROPOSED BY ODLFT 

• ASSESSMENT OF DOUGLAS AIRCRAFT COMPANY'S 
VULNERABILITY ANALYSIS 

• ASSESSMENT OF AIR FORCE F»ROPOSED BALLISTIC TESTS 

• ADDITIONAL TEST OPTIONS 

• EXAMPLE SOLUTIONS TO POTENTIAL VULNERABILITY 
PROBLEMS / 

• RECOMMENDATIONS 



f 



SYSTEM REQUIREMENTS 

• DELIVER OUTSIZED CARGO INTO AUSTERE, FORWARD 
AIRFIELDS 

• REPLACE RETIRING C-130, C-141 AIRCRAFT, AND AUGMENT 
C-5 

• CURRENT AIR FORCE POLICY STATEMENT (APRIL 1992) 

- Routinely operate in iow tlireat environment 

- Occasionaiiy operate in medium tlireat environment 

- Rarely operate in high threat environment 

- Employ threat avoidance and/or suppression 

- Risk management decisions by appropriate level of command 
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AIR FORCE THREAT DEFINITIONS 



LOW THREAT 

- Optically aimed AAA up to 0.51 caliber (12.7MM equivalent) 
MEDIUM THREAT 

- Low threat plus 

- AAA weapons greater than 0.51 caliber 

- Man-portable SAMs . 

- Threat avoidance possible 
HIGH THREAT 

- Medium threat plus 

- Threat dispersion pattern which denies ayoidanct- and requires 
penetration 



f 



SUMMARY OF CARGO/TRANSPORT 
AIRCRAFT LOSSES 





U. S. Aircraft In Southeast Asia 












Damages 


Losses 


Soviet Transport 


U.S. 

Cargon'ran sport 
Aircraft 
Damaged In 
JUST CAUSE 






C-130 


Other Cargo/ 
Transport Alrcrall* 


C-130 


■ ■- 

Other Cargo/ 
Transporl Aircraft* 


Losses In 
Afghanistan 




Small Arma/Automalic 
Weapons 


170 


323 


6 


6 


? 


15 




AAA 


3 


8 


3 


0 


7 


0 




Unknown Origin 


28 


55 


13 


22 


? 


0 




Man«Podable SAMs 










31 


0 




TOTAL 


201 


386 


22 


20 


31+7 


IS 





'CV-2. C-7A. C.117D, C-123, C-124, C-104A, C-141. C-SA. 
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COMPARISON BETWEEN DESIGN THREAT 
AND EXPECTED THREAT 



DESIGN THREAT - 12.7 MM API 
U. S. AIR FORCE REQUIREMENTS 

(UrK^r^MS";^ ASSESSMENT REPORT 




AF PROPOSED VULNERABILITY TEST 



?i"!yiJf 7 T ^PL^oun^ls are to be fired at replica of small section 
of wing leading edge 



ISSUES IDENTIFIED BY ODLFT 
(SEPTEMBER 1988) 

THREAT MUNITIONS 
USER VULNERABILITY 
VULNERABILITY DUE TO CARGO 
VULNERABILITY IN DELIVERY AREA 

- Low Altitude Parachute Extraction System (LAPES) 

- T::ke-pff /landing 
• - Parked 

SYSTEM AND/OR COMPONENT ISSUES 

- Fuel system 

- Propulsion 

- Fligtit controls 

- Structure 



Possible Vulnerability Assl smenX Strategy for C-17A 



1 


ISSUES 


FUEL 
SYSTEM 


DRY BAY FIRE 


ULLAGE 

RAM INDUCED 
biRUCTURAL FAILURE 


PULSION 


FIRE 

UNCONTAINED ENGINE 
FAILURE 


PRO 


ENGINEFLAP 
SYNERGISM 


JGHT 
[TROLS 


SEPARATION 


u 


DEGRADATION 


STRUCTURE/CONTnOL 
SURFACES 
(COMPOSITE) 




USER CASUALTIES 




CARGO 




DELIVERY AREA 




UNIDENTIFIED j 



A 
N 
A 
L 
Y 
S 
I 

S 

B 
A 
S 
E 
D 

O 
N 

P 
A 
S 
T 

T 
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THREAT CLASSES INCLUDED IN STAR 




Analysis Based on Past Testa 



Analysis Based on Past Tests 




Analysis i Jests as Rec|ulred* 




THESE ISSUES 
GENERALLY 
NOT APPLICABLE 
TO THESE 
THREATS. 
PERTINENT 
ISSUES NEED TO 
BE IDENTIFIED. 



Analysis Based on Past Tests 



;.};.) Analysis + Tests as Rec^ulred' 



NOT APPLICABLE 



Analysis -i^ Tests as Required' 



ir'SS^Vvif^^^^ .'^"^'y^'^ + tests as Required* '/S'S'S^;^^^^^^ 



*At dateimined after revlaw of analysis by Dir.. LFY 
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ASSESSMENT OF DOUGLAS AIRCRAFT COMPANY'S 

VULNERABILITY ANALYSIS 



ODLFT/IDA CONDUCTED DETAILED REVIEW OF DAC'S ANALYSIS 
NO MAJOR DISCREPANCIES NOTED 
CONCERNS REMAINING 

- Limitations inlierent in process — Failure Modes, Effects, and Criticalltv 
Analysis (FMECA) and 26 View Vulnerability Analysis 

- Some concerns being addressed by on-going DAC analyses and/or 
demonstrations 

- Some concerns unresolved 

- Verification of wing structure vulnerability via testing 

-- User casualties (via analysis) ' 

-- Vulnerability due to cargo (via analysis) 



j 
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AIR FORCE-PROPOS. J C-17A WING LEADING 

EDGE TEST ARTICLE 




C-17hHOGRAM 
WING LEADING EDGE TEST ARTICLE - CONCEPTUAL 
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ASSESSMENT OF AIR FORCE PROPOSED 

BALLISTIC TESTS 



LIMITED TO 12.7MM API — DESIGN THREAT IS LOW END OF 
THREAT SPECTRUM 

LIMITED TO DRY BAY FIRE ISSUE IN A PORTION OF WING 
LEADING EDGE —THERE ARE OTHER IMPORTANT ISSUES TO 
ADDRESS AND OTHER DRY BAYS IN THE WING 

TEST ARTICLE IS NOT A PRODUCTION ITEM — SOME RISK OF 
OBTAINING UNREPRESENTATIVE RESULTS 



PLANNED AIR FORCE C-17A BALLISTIC VULNERABILITY 

TESTS 





THREAT CLASSES 


ISSUES ' 


MAN' 
PORTABLE, 
OTHER 
IR SAMS 


RF SAMS, 
AAM. ASM, 
BOMBS, ARTILLERY 


AAA PROJECTILES, 
OTHER PROJECTILES 
(23MM API/HEI, 30MM HEI) 


SMALL ARMS, 
AUTOMATIC 
WEAPONS 
(12.7MM API) 


^ DRY BAY FIRE 
uj ULLAGE 

'^^ RAM INDUCED 

STRUCTURAL FAILURE 










2 FIRE (PROPAGATION UP 

g PYLON) 

^ UNCONTAINED ENGINE 
a FAILURE 

£ ENGINE-FLAP ' !; ^ J ' 
SYNERGISM 

i 


: ' i ' 




1 





INNNX^Cv^ = planned ballistic laslsT using Air Force proposed wing leading edge test article. 



ASSESSMENT OF THE AIR FORCE PLANNED BALLISTIC 

TESTS 

CONCLUSIONS 

• THE AIR FORCE PROPOSED WING LEADING EDGE TEST ARTICLE IS 
ONLY ADEQUATE FOR: 

- Testing with one ttireat, 12.7IUIM API — (not adequate for larger threats such 
as 23MM API or HEI) 

- Assessing only one damage mechanism, dry bay fires 

- And then only under certain conditions 

. THERE IS CONSIDERABLE RISK ASSOCIATED WITH THESE LIMITED 
TESTS BECAUSE: 

- Other expected threats will not be addressed 

- Other important damage mechanisms will no^ be addressed 

- The test article not representative of a production wing for many shot lines 
• Results based on test article may be misleading 
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PRIORITY ISSUES THAT WOULD REQUIRE TESTING TO 

REDUCE RISK 

• RAM-INDUCED WING STRUCTURAL FAILURE 

- Can threat impact on a C-17A fuel cell cause sufficient liydrodynamic ram 
damage to cause the loss of a wing? 

• DRY BAY FIRE 

- Can an Impact on any of the dry bays In the wing leading edge or traiiina edae 
cause a sustained fire? miiaouao 

• PYLON FIRE INITIAT30N/PR0PAGATI0N 

- Can a threat impact on a pylon cause a fire, defeat the fire barriers and lead to 
a sustained fire in the wing? 
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PRIORITY ISSUE - THREAT MATRIX 




, planned ballistic tests using Air Force proposed wing leading edge test article. 
3 ODLFT proposed additional ballistic tests. ^ 
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OPTION 1 Complele Production Wing 
With Pylons Without Engines 





OPTION 2 Complete Production Wing 
Without Pylons and Engines 

OPTION 2A Section of Production Wing 

with Inboard Fuel Tank 
and Resident Systems 




OPTION 3 Wing From Static Test Article 
With Systems Added to Drybays 



4 22-82lm 



OPTION 4 



LEGEND 

I Systems in Dry Bays 

^■1 Systems in 

Remainder of Wing 
I I Systems Absent 



Wing From Static Test Article 
Without Systems Added 



ISSUES ADDRESSED FOR EACH TEST OPTION 





OPTIONS 


ISSUES 
ADDRESSED 


1. Production Wing 
With Pylons 


2. Production Wing 
Without Pylons 

2A. Section* of 
Production Wing 
Without Pylons 


3. Static Test 
Article Wing With 
Systems Added to 
Dry Bay 


4. Static Test 
Article Wing 


1. RAM Induced wing 
structural failure 


X 


X 


X 


X 


2. Dry bay fire 


X 


X 


X 




3. Pylon fire 

Initiation/propagation 


X 









'Limited to inboard tank, ad]acent dry bays, and resident systems. 
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BENEFIT -COSTS 





BENEFITS 


COSTSMFYdaSM) 


TEST 

ARTICLE 


TEST 
CONDUCT 


1. PRODUCTION WINQ WITH 
PYLONS 


ADDRESSES ISSUES: RAM Induced Wing fallura, dry bay lire, and pylon fire 
Inlllfltlon/Dronaoatlon 

WrTH HIGH FIDELrrY 


37.5 


6.2 


2. PRODUCTION WINQ 
WITHOUT PYLONS 


ADDRESSES l$SUES: RAM Induced wina failure and drv hau f irA 
Wrm HIGHFIbELITY 


32.8 


5.4 


2A. SECTION OF 

PRODUCTION WINQ WITH 
INBOARD FUEL TANK 
AND RESIDENT SYSTEMS 


ADDRESSES ISSUES: RAM Induced wing failure and dry bay fire 

WITH HIGH FIDELITY BUT UMITED TO INBOARD TANK AND ITS ADJACENT 
DRY BAYS; WILL NOT INCLUDE VARIATION IN TANKS AND DRY BAYS IN 
REMAINDER OF WINQ 


30.8 


3.6 


3. WINQ FROM STATIC TEST 
ARTICLE WITH SYSTEMS 
ADDED TO DRY BAYS 


ADDRESSES ISSUES: RAM Induced wing failure and dry bay fire 

BUT THERE ARE RISKS TEST ARTICLE WILL BE: 

- Irreparably damaged from static tests 

- Not fully production representatatlve 


13.3 


5.4 


4. WINQ FROM STATIC TEST 
ARTICLE WITHOUT 
SYSTEMS 


ADDRESSES ISSUE: RAM Induced wing failure f 

BUT THERE ARE RISKS TEST ARTICLE WILL BE: 

- Irreparably damaged from Static tests 

- Not fully production representative 


4.0 


3.4 



'Rougli ordtr of magnlliMlt ooti ••ilmalM Include sparM and c&iiraclor aupport. 
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THE FOUR PROPOSED OPTIONS WILL INCREMENTALLY 

REDUCE THE RISKS BY: 



• ADDRESSING ADDITIONAL THREATS, E.G., 

- 12.7MMHEI - 23MMAPI/HEI 

- 14.5MM API/HEI - 30MM HEI 

- 20MMAPI/HEI ■ Man-portable SAMS 

• ADDRESSING ADDITIONAL VULNERABILITY DAMAGE 
MECHANISMS 

- Hydrodynamic ram induced structural failure 

- Realistic dry bay fires 

- Pylon fire initiation and propagation 

• EMPLOYING A PRODUCTION-REPRESENTATIVE TEST ARTICLE 

- To address the above tlireats and Issues 

- To verify tiie results for the planned 12.7MM API wing leading edge 
tests and extend them to other dry bays 
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XAMPLES OF POTENTi. FIXES IF PROPOSED 
VULNERABILITY TESTS UNCOVER PROBLEMS 



• RAM-INDUCED WING STRUCTURAL FAILURE 

- Change aircraft automatic fuel management system 

: - Depending on the mode of failure, past experience demonstrates tliat simple, 
Inexpensive design clianges can sometimes reduce problem, e.g., 

- Cliange in type of fasteners used 

- Add liner to vulnerable portion of spar 

• DRY BAY FIRE 

- Install passive and/or active fire suppression system 

• PYLON FIRE INITIATION/PROPAGATION 

- Install passive and/or active fire suppression system in pylon 

- Relocate or increase shielding of fuel lines ^in pylon 

- Install self-sealing fuel lines in pylon area 
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QUESTION: IF PROPOSED TESTS UNCOVER VULNERABILITY 
PROBLEM, ARE THERE COST-EFFECTIVE SOLUTIONS 

AVAILABLE? 



POTENTIAL VULNERABILITY 


EXAMPLE SOLUTION 


HYDRODYNAMIC RAM INDUCED 
STRUCTURAL DAMAGE TO WING 


• FUEL MANAGEMENT PROGRAM FOR 
COMBAT MISSIONS 

• RAM ATTENUATION LINER 


DRY BAY FIRES 


• AUTOMATIC FIRE EXTINGUISHERS 


PYLON FIRES 


• AUTOMATIC FIRE EXTINGUISHERS 
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C-17A WIN FUEL TANKS 

FIGURES ARE FOR 50% AIRCRAFT FUEL CAPACITY 




I 



FUEL MANAGEMENT PROGRAM FOR COMBAT MISSIONS 



fSel'lEV™!? IM^^^^ °^C"E^SES WITH DECREASING 

MODIFY FUEL MANAGEMENT SYSTEM TO FACILITATE TWO PROGRAMS 

- Benign mission program 

- Combat mission program 

BENIGN MISSION PROGRAM WOULD SEQUENCE FUEL TANK LEVELS TO 
WHbI OTHERsT^^^ ^^^^ EFFICIENCY (SOME TANKS REMAIN FULL 

9wj!'ll'^^ ^^^^ MANAGEMENT PROGRAM WOULD BALANCE FUEL LEVELS TO 
AVOID HAVING SOME TANKS NEAR FULL 

IN^SOFnivARE "^^"'"^^ ADDITION OF VALVES AND SWITCH AND CHANGES 

I 



RAM ATTENUATION LINER APPLICATION 




DEFLATED TO ALLOW LARGER INITIAL 
FUEL LOAD 



INFLATED LATER IN MISSION WITH 
NITROGEN ENRICHED AIR FROM 
pBIGGS SYSTEM 



SECTION OF RAM7 TENUATION LINER 




RAM ATTENUATION LINER 



f INFLATABLE BLADDERS ARE ATTACHED TO THE SPAR IN THE FUEL TANKS 
THAT ARE VULNERABLE TO HYDRODYNAMIC RAM STRUCTURAL DAMAGE 

* S« SfrRSJ'-mTS^'^ ^''■'^"■^ MISSION AND INFLATED AS FUEL IS DRAWN 
urr UUHINUi rLIGHT 

* £9yyi?.IJ'N'''-'^TED WITH NITROGEN ENRICHED AIR FROM ONBOARD INERT 
GAS GENERATING SYSTEM (OBIGGS) TO ALSO REDUCE CHANCES OF FIRE 

* SYSTEM INCLUDES BLADDERS, VALVES, REGULATORS AND CONTROLS 
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RAM ATTENUATION LINER ON FRONT SPAR IN ALL 

FUEL TANKS 



I 




FUEL MANAGEMENT SYSTEM AND RAM ATTENUATION 
LINER FOR FEED AND RESERVOIR TANKS 




RAM ATTENUATION LINER 



BENEFITS 



• REDUCE HYDRODYNAMIC 
RAM INDUCED 
gJjJgCTURAL DAMAGE TO 

• (SECONDARY) REDUCE 
RISK OF FIRE 



COSTS* 
FRONT SPAR -AUTANKS 

• ADDITIONAL WEIGHT -130 POUNDS 

' POUNDS """"'"^'■^^P'^C'TY .190 

• ROM LIFE CYCLE COST ESTIMATES 

- $226Kperalrcran 



' $27.1M for 120 alrcrall fleet 

• ADDITIONAL WEIGHT -40 POUNDS 

• Po5ndS CAPACITY -60 

• ROM LIFE CYCLE COST ESTIMATES 

- $81K per aircraft 

- $9.8M for 1 20 aircraft fleet 

•Assumes Insiallatlor^fl aircraft producJi^^ 



AUTOMATIC FIRE EXTINGUISHERS 



I'.96!- SENSOR DETECTS AND DISCRIMINATES FIRES FROM OTHER 
RADIATION SOURCES BASED ON WAVE LENGTH 

EXTINGUISHER DISCHARGES AGENT IN MILLISECONDS 

OFF-THE-SHELF SYSTEMS AVAILABLE; PROVEN IN ENGINE NACELLE FIRE 
PROTECTION AND IN SEVERAL VEHICLES "^""^«= "AutLLt i-iHt 

?y.STJ^i!l!i?^il'?f^ DETECTOR AND EXTINGUISHER IN EACH DRY BAY/PYLON, 
AND CONTROL CIRCUIT WITH BUILT IN TEST 



/ 



AUTOMATIC FIRE EXTINGUISHERS 



BENEFITS 

EFFECTIVE ONE SHOT FIRE 
SUPPRESSION 



• EXTREMELY FAST 
(MILLISECONDS) 

• PEACETIME AS WELL AS 
COMBAT FIRE 
PROTECTION 

• LOW MAINTENANCE 



COSTS* 

DRY BAY APPLICATION 

• TOTAL SYSTEM WEIGHT FOR 40 WING 
LEADING EDGE DRY BAYS PER AIRCRAFT 
-150 POUNDS 

• LIFE CYCLE COSTS FOR WING LEADING 
EDGE 

• $260K per aircraft 

- $30.7M fori 20 aircraft fleet 



PYLON APPLICATION 

• TOTAL SYSTEM WEIGHT FOR ALL 4 
PYLONS -15 POUNDS 

• LIFE CYCLE COSTS FOR PYLON 
APPLICATION 

- $21 K per aircraft 

- $2.SIM for 120 aircraft fleet 



'Assumes Installation during aircraft production lor all 120 alrciatt. 



EXAMPLE VULNERABILITY REDUCTION SYSTEMS 

COST SUMMARY 



POTENTIAL VULNERABIUTV 


EXAMPLE SOLUTION 


SYSTEM 
WEIGHT 
ESTIMATES 

AND 
(CHANGE IN 

FUEL 
CAPACITY) 


LIFE CYCLE COSTS* 
FOR 120 
AIRCRAFT FLEET 
(FY 93 $M) 


HYDRODYNAMIC RAM INDUCED 
STRUCTURAL DAMAGE TO WING 


FUEL MANAGEMENT PROGRAM 
FOR COMBAT MISSIONS 


60 LBS. 


$16.7 


RAM ATTENUATION LINER FOR 
FRONT SPAR IN ALL TANKS 


(-190 LBS. 
FUEL) 




FUEL MANAGEMENT PROGRAM FOR 
COMBAT MISSIONS + RAM 
ATTENUATION LINER IN FEED AND 
RESERVOIR TANKS 


100 LBS. 
(-60 LBS. 
FUEL) 


$26.5 


DRY BAY FIRES 


AUTOMATIC FIRE EXTNGUISHERS 


150 LBS. 


$30.7 


PYLON FIRES 


f 

AUTOMATIC FIRE EXTINGUISHERS 


15 LBS. 


$2.5 



'Rough order of magnitude cost estimates to equip all 120 aircraft assuming Installation at production. 
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CONCLUSIONS 

IF THE TESTING VERIFIES SUSPECTED VULNERABILITIES THPRF arp 
COST-EFFECTIVE MEANS AVAILABLE TO REDUCE T^^^^ 
ArRCRAF?'^'"'''^^ WITHOUT MAJOR STRUCTURAL CHANGES TO THE 

2? I£1'.2/?Wr[£ J^^''" ARTICLE WITH SYSTEMS ADDED TO DRY 

DcIik^^Lh^.^'^PJJ?^ ™^ HIGHEST PRIORITY ISSUES FOR A 
REASONABLE COST 




ASSESSMENT OF TjHE C-17A VULNERABILITY PROGRAM 



RECOMMENDATIONS 

SSHS?J?rjJP,!!i^ - ^'^^'^iC TEST ARTICLE WITH SYSTEMS ADDED 
ISPSXPi^^^ (OPTION 3 ADDRESSES HIGHEST PRIORITY ISSUES 
FOR REASONABLE COST) 

^EESfiS^ INCLUDE APPROPRIATE VULNERABILITY REDUCTION 
SYSTEMS IN THE TESTS WITH OPTION 3 
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OFFICE OF THE DIRECTOR OF 
DEFENSE RESEARCH AND ENGINEERING 

WASHINGTON, DC 20301-3030 



27HAR 1 




7^ 



MEMORANDUM FOR DIRECTOR, TEST AND EVALUATION (AF/TE) 

THROUGH: DEPUTY DIRECTOR, DEFENSE RESEARCH y] / 
AND ENGINEERING (TEST AND EVALUATION) / ij^^ 

SUBJECT: C-17 Vulnerability Testing ^ 



The C-17, although not a Live Fire Test system according to 
the OSD General Counsel, will undergo vulnerability testing. The 
details of that vulnerability testing are still under discussion 
but our office' will have some oversight and reporting - - 
responsibility. Hence, we will continue to be involved with all 
vulnerability testing and analysis. 

We request that you continue to invite us to attend all C-17 
vulnerability tests and other significant events. 



James F. O'Bryon 

Director 

Live Fire Testing 



C-17A 

VULNERABILITY PROGRAM 

PRESENTED TO: MAJ GEN FRANKUN 



MR TED LYNCH 

C-17 TECHNICAL DIRECTOR 

:>3 MARCH 1992 



APPROACH 

DESIGN REQUIREMENTS 

ASSESSMENT 

TESTING 

POTENTIAL SURVIVABILITY ENHANCEMENTS 
AND STUDIES 

SUMMARY 




APPROACH 



PROGRAM APPROACH! 



• VULNERABILITY POSTURE ESTABLISHED THROUGH APPLICATION 
OF PROVEN DESIGN PRACTICES 

REDUNDANCY 

SEPARATION 

•• FIRE PROTECTION 

• VULNERABILITY TESTING AND ANALYSIS IS INTEGRAL PART OF 
C-17 PROCESS 




MAXIMUM USE OF EXISTING INFORMATION 




VULNERABIUTY DESiGNl 



• SYSTEMS ENGINEERING BASED PROGRAM 



DESIGN CHANGES DERIVED FROM FAILURE MODE EFFECTS 
AND CRITICALITY ANALYSIS, DAMAGE MODE AND EFFECTS 
ANALYSIS, AS WELL AS VULNERABILITY ANALYSIS 



DEVELOPMENTAL TESTING AIMED AT VALIDATION OF ANALYSIS 
BY SUPPLEMENTING EXISTING DATA 



VULNERABILITY DESIGN 

(CONT'D) 



• COMPONENT SELECTION CRITERIA 

INVULNERABLE ITEMS BASED ON ANALYSIS LACKING DATA 
BASE SUPPORT 

... FLAP HINGE 

.. ITEMS WHICH CONTRIBUTE SIGNIFICANTLY TO VULNERABLE 
AREA WITH INSUFFICIENT DATA 

... WING LEADING EDGE, OBIGGS BOTTLE, ESCAPE 
ACCUMULATOR 

.. BASIC MATERIAL BALLISTIC DATA BASE INADEQUATE 

... UPPER WING SKIN 



VULNERABILITY DESIGN 
REQUIREMENTS 




SYSTEM PROTECTION 
REQUIREMENTS 



DESIGN FOR HIGHEST PRACTICAL LEVEL OF PROTECTION AGAINST 
12.7 API 



VERIFICATION 



ANALYSIS 



(A 



USE JTCG / AS APPROVED METHODOLOGY AND 
ASSUMPTIONS 

ANALYSIS COMPLETE EXCEPT FOR FLAP TANDEM 
CONTROL VALVE AND HE! STRUCTURAL ASSESSMENT 
SCHEDULED COMPLETION NOV 92 

RESULTS TO DATE REVIEWED AND APPROVED BY SPO 
ENGINEERING, ASD SYSTEMS ANALYSIS, AND FLIGHT 
DYNAMICS LABORATORY 




PROPULSION SYSTEM 
REQUIREMENTS 



SEPARATE FEED LINES AND CONTROLS - EACH ENGINE 




• SINGLE HIT DAMAGE TO MOUNTING WILL NOT CAUSE LOSS OF 
AIRCRAFT CONTROL 

• ENGINE BLADE CONTAINMENT TO MEET FAA CERTIFICATION 
REQUIREMENTS 

• CRITICAL ENGINE CONTROL COMPONENTS SEPARATED 



• ANALYSIS - SPO REVIEW VERIFIED THAT SINGLE HIT WILL NOT RESULT 
IN LOSS OF AIRCRAFT CONTROL 

• TEST - ENGINE FAA CERTIFIED IN 1983 



VERIFICATION 




FUEL SYSTEM 
REQUIREMENTS 



NO SINGLE HIT SHALL CAUSE STARVATION OF MORE THAN ONE 
ENGINE 

FUEL MANAGEMENT CONTROLS TO PREVENT FEEDING DAMAGED 
TANKS 

FULL-TIME AUTOMATIC FUEL TANK AND VENT LINE INERTING 

MAINTAIN OXYGEN CONTENT BELOW 9%; FUEL TANK FIRE AND 
EXPLOSIONS CAN BE PREVENTED FOR THREATS UP TO 23 mm 
HEI, BASED ON ANALYSIS AND PREVIOUS TEST DATA 
(REFERENCE AFWAL-TR-87-2024, FIGHTER AIRCRAFT OBIGGS 
STUDY DATED JUN 87) '^c c^x -c^ 



VERIFICATION 



^3 



GROUND TESTS IN'^SIMULATOR - IN PROGRESS, COMPLETION DATE 

- DEC 92 ^^'^e. ^'[vo^Y '"^ —^Ov 



Cit^ X^i4i. ^'2^ ajh 



FLIGHT TESTS TO VERIFY SYSTEM OPERATION - COMPLETION DATE 
- MAY 93 

OBIGGS BOTTLES TESTED AGAINsC^O CA^ROUNDS IN 
DEVELOPMENT TEST, REDESIGNED BOTTLE PASSED TEST - MAR 91 




FUEL MANAGEMENT! 
SYSTEMS 



AERIAL REFUELING 
MANIFOLD 



ENGINE NO. 2 



ENGINE NO. 3 



ENGINE NO. 1 




ENGINE NO. 4 



DRY 
BAY 




IN80AR0 
TANK NO. 



VALVE NO. 


FUNCTION 


VALVE NO. 


FUNCTION 


1 


TANK NO. 1 FILL 


8 


TANK NO. 3 FILL 


2 


TANK NO. 1 CROSS-FEED 


9 


TANK HO. 3 CROSS-FEED 


3 


TANK NO. 2 CROSS-FEED 


10 


TANK NO. 4 CROSS-FEED 


4 


TANK NO. 2 FILL 


11 


TANK NO. 4 FILL 


5 


LEFT WING AR ISOLATION 


12 


LEFT WING DUMP 


6 


RIGHT WING AR ISOLATION 


13 


RIGHT WING DUMP 


7 


CENTER SEPARATION 


14 


GROUND REFUEL ISOLATION 






15 


GROUND REFUEL ISOLATION 



HYDRAULIC SYSTEM 
REQUIREMENTS 



• NO SINGLE HIT OF FLIGHT CRITICAL COMPONENTS WILL CAUSE 
FLYING QUALITIES TO DEGRADE BELOW LEVEL III 

• ACCUMULATORS WILL NOT FRAGMENT WHEN HIT BY DESIGN THREAT 



VERIFICATION 

• INSPECTION - SPO VERIFIED EXISTING COMPONENTS PREVIOUSLY 
PASSED GUN FIRE TEST ^ 12.-7^^ \^eil / s^<- -t-.^i^.'^^c^ 

. ANALYSIS - SPO REVIEWED FAILURE MODE AND FLYING QUALITIES 
ANALYSES AND CONCURRED THAT REQUIREMENT IS BEING MET 

• TEST - SPO VERIFIED THAT NEW ESCAPE SYSTEM A CCUMULATOR 
PASSED ITS TEST ON 2 FEB 92 I 




FOUR-SYSTEM REDUNDANCY 



HYDRAULIC SYSTEM 4 



HYDRAULIC SYSTEM 3 




HYDRAULIC SYSTEM 1 



/ . ■2-CI7-4277C 




OXYGEN SYSTEM 
REQUIREMENTS 



^ 

• ISOLATE CONTAINERS FROM EACH OTHER AND FLAMMABLE FLUIDS 

• DESIGN CONTAINERS TO PREVENT SHATTERING PER MIL-C-25666 

VERIFICATION 

ANALYSIS - SPO REVIEW FOUND ONE TROOP CONTAINER IN 

HAZARDOUS LOCATION; CONTAINER RELOCATED 
FROM WHEELWELL POD TO LEFT SIDE OF AIRCRAFT 
NOSE 

TEST - CONTAINERS PREVIOUSLY GUNFIRE TESTED WITH .50 

CAL ROUNDS FOR OTHER PROGRAMS 




LOX SUPPLY BOTTLE 




CREW PROTECTION 
REQUIREMENTS 



• SPACE PROVISIONS PERSONNEL ARMOR IN FLIGHT DECK AND 
LOADMASTER STATION 



VERIFICATiON 

• SPACE AND STRENGTH PROVISIONS BASED ON DAC PRELIMINARY 
DESIGN - SPO REVIEWED AND APPROVED 

• ARMOR CLIP DESIGN TESTED WITH ARMOR; CLIPS ABSORB 
^^^te niFIC ANT - BALLISTIC IMPACT - TEST COMPLETED NOV 88 



CREW BALLISTIC 
PROTECTION PROVISIONS 



SPACE PROVISIONS 





FLIGHT CONTROL 
SYSTEM REQUIREMENTS 



ESSENTIAL AND FLIGHT PHASE ESSENTIAL FLIGHT CONTROL SYSTEMS 
WILL NOT GO BELOW OPERATIONAL STATE IH GIVEN A SINGLE HIT 

VERIFICATION 



ANALYSIS OF FAILURE MODES - 



COMPLETE EXCEPT FOR FLAP TANDEM 
CONTROL VALVE. DAC SCHEDULE 
17 APR 92. SPO REVIEW IN 30 DAYS 
AFTER RECEIPT. 




AIRFRAME & CONTROL 
SURFACE REQUIREMENT 



. FLIGHT ESSENTIAL COMPONENTS SHALL SUPPORT LIMIT LOADS 
AFTER SINGLE HIT — 1> »Oft- 'le^^i^ ^ 5.«^ ^ -to^ast- 


• COMPLETE LOSS OF CONTROL SURFACES OR PARTIAL 
SEPARATION DUE TO A SINGLE HIT WILL NOT CAUSE A 
CATASTROPHIC LOSS 




VERIFICATION 


ANALYSIS 


- PRELIMINARY ANALYSIS REVIEWED BY SPO AND WAS 
FOUND SATISFACTORY; 23 HEl ANALYSIS CURRENTLY IN 
WORK AT DAC - RESULTS AVAILABLE NOV 92 "^t^** 


TEST 


- NEW UPPER WING SKIN MATERIAL TESTED AGAINST 
12.7 mm API ROUNDS TO DETERMINE RESPONSE; 
MATERIAL PROVED ADEQUATE - 1989 

- FLAP HINGE GUNFIRE TESTED FOR DAMAGE 
TOLERANCE; LOADCARRYING CAPABILITY OF ONE LUG 
REDUCED; ANALYSIS INDICATES OTHER LUG 
SUFFICIENT TO CARRY LOAD 



C-17 FLAP & 



>CTn. T.E. 




TEST ARTICLE 



FLAP HINGE 



MAIN BOK 



- COTOITE LE. 
VANE 




ELECTRICAL POWER 
SYSTEM REQUIREMENTS 



• PREVENT COMPLETE ELECTRICAL FAILURE FROM A SINGLE HIT 

. PROVIDE REDUNDANT OR BACKUP SYSTEMS FOR SUBSYSTEM 
OPERATION 

• NO SINGLE GUNFIRE ELECTRICAL FAILURE WILL CAUSE LOSS OF 
FLIGHT ESSENTIAL EQUIPMENT 



• ANALYSIS - SPO VERIFIED ANALYSIS THAT SHOWED NO SINGLE 
FAILURE RESULTS IN LOSS OF COMPLETE SYSTEM 





AIR VEHICLE FIRE 
PROTECTION REQUIREMENTS 



• FIRE DETECTION AND EXTINGUISHING SYSTEMS FOR ENGINES AND 
APU 

• FLAMMABLE FLUID SHUT-OFF VALVES 

. OVERHEAT DETECTION SYSTEM FOR PYLON, WING LEADING EDGE, 
AND FUSELAGE 

• HANDHELD FIRE EXTINGUISHERS 

• CARGO COMPARTMENT SMOKE DETECTORS 

VERIFICATION 



• INSPECTION OF DRAWINGS - SPO VERIFIED EXISTENCE OF 
EQUIPMENT 

• ANALYSIS - SPO VERIFIED THAT OVERHEAT SOURCES CORRECTLY 
IDENTIFIED 

• DEMONSTRATION - GROUND DEMO SATISFACTORILY COMPLETED; 
FLIGHT DEMO WILL BE COMPLETED BY MAY 93 

. TEST - SMOKE DETECTION AND AGENT CONCENTRATION TO BE 
COMPLETED BY MAY 93 





C-17 CONVENTIONAL 
HARDENING DESIGN FEATURES 



AIRCRAFT 
SUBSYSTEM 


ALLOCi^ 


lted requirements 


REDUNDANCY 


SEPARATION 


ISOLATION 


SHIELDING 


PIRE/ 

EXPLOSION 
SUPPRESSION 


FUEL SYSTEM 


X 


X 


X 




X 


CREW 

SYSTEM 


X 


X 


X 


X 


X 


FLIGHT 
CONTROLS 


X 


X 








PROPULSION 


X 


X 




X 


X 


HYDRAULICS 


X 


X 


X 




X 


ELECTRICAL 


X 


X 


X 




X 


STRUCTURE 


X 


X 









C-1 7 NON-NUCLEAR 
HARDENING DESIGN FEATURES 



AIRCRAFT 
SUBSYSTEM 




DE, 


SIGN GUIDELINE 


REDUNDANCY 


SEPARATION 


ISOLATION 


SHIELDING 


PIRE/ 

EXPLOSION 
SUPPRESSION 


FIIFI> 
SYSTEM 


4 TANKS, 2 
ENGINE FEED 
PUMPS PER 
TANK, SUCTION 
FEED 

CAPABILITY 


TANKS, PUMPS 


FUEL FLOW 
CONTROL 




ULLAuE. 

INERTING, 

PROVISIONS 

SEALING LINES 


CREW 
SYSTEM 


2 OXYGEN 
TANKS 


OXYGEN TANKS 


OXYGEN 
SYSTEM 
CONTROLS 


PROVISIONS 
FOR CREW 
ARMOR 


OXYGEN 
SYSTEM 
COMPONENT 
LOCATION AND 
LINE ROUTING 


FLIGHT 


4 CHANNEL 
FLY-BY-WIRE * 

MANIIAI 

BACKUP 


WIRE AND 
HYDRAULIC 








PROPULSION 


4 ENGINES 


ENGINES 
WIDELY 
SPACED, 
INDEPENDENT 
FUEL SUPPLIES 




BLADE 

CONTAINMENT 


FUEL SHUTOFF, 
FIRE WALL, 
NACELLE FIRE 
EXTINGUISHER 


HYDRAULICS 


4 INDEPENDENT 
SYSTEMS, AIR 
DRIVEN BACKUP 


COMPONENTS 
WIDELY SPACED 


DEPRESSURIZED 
WHEN NOT IN 
USE 




MILoH-S32S2 

FLUID (nRE 
RESISTANT) 


ELECTRICAL 


4 GENERATORS, 

BATTERY 

POWERED 

EMERGENCY 

BACKUP, 2 

POWER 

CONTROL 

CENTERS 


GENERATORS, 
WIRE ROUTING 


ELECTRICAL 

SYSTEM 

CONTROLS 




WIRE ROUTED 
AWAY FROM 
FUEL, OXYGEN, 
& HYDRAULIC 
LINES; KAPTON 
USAGE 
RESTRICTED 


2jTRUCTURE 


MULTIPLE LOAD 
PATHS 


CRACK 
STOPPERS 











BALLISTIC TEST 
SUMMARY 



PURPOSE OF TESTING: HLL VOIDS IN DATA BASE 



ITEMS 


COMPONENT Pk 


PfTKICTD AXiriNI 
r £<rNI!< 1 KA 1 lUiX 

AND 

SHIELDING 


FIRE 


r IKL/ 

EXPLOSION 
SUPPRESSION 


DEVELOPMENT 
TEST 










FLAP HINGE 


X 








ARMOR CLIP 


X 








OBIGGS BOTTLE 


X 








U^pek WKNG 

SKIN 




X 






ESCAPE SVSTEM 
ACCUMULATOR 


X 








t'UCL Tank 

INERTING 
(DEV)* 








X 


^NG LEADING 
EDGE (LFT) 






X 




LFT PLANNED 











* MEASUREMENT OF OXYGEN LEVEL USING GROUND AND FLIGHT TESTS 



VULNERABILITY ASSESSMENT 



THREAT DEFINITION 



FAILURE MODES & EFFECTS 
FMECA 



DAMAGE MODES & EFFECTS 
DMEA 



GEOMETRIC DESCRIPTION 
& MATERIALS/CONSTRUCTION 



TARGET MODELS & 
SHOTLINE ANALYSIS 
FASTGEN 



VULNERABLE AREAS 



t 



BALLISTIC ASSESSMENT 
COVARTTERA-NMT 



li Hi 



PROBABILITY 



OFjaLLCURyES^(PK/H) | 



1 



VULNERABILITY 

REDUCTION 

CANDIDATES 



METHODOLOGYl 



• API AND FRAGMENT ANALYSIS 

FASTGEN 3 / COVART II 
26 VIEWS USING 3" GRID 
•• 2 MILLION SHOTLINES / THREAT / VELOCITY 

• HEI ANALYSIS 

TERMINAL EFFECTS RESEARCH AND ANALYSIS (TERA) 
SOFTWARE BY NEW MEXICO TECH 

6 VIEWS USING 6 INCH GRID 

36 MILLION SHOTLINES / THREAT / VELOCITY 




THREAT DEFINITION | 



• DESIGN REQUIREMENT 

12.7 mm API 

• ANALYSIS REQUIREMENT 

PROJECTILES 

EVALUATE - 7.62 mm,12.7 mm, 14.5 mm, AND 23 mm API 
VELOCITIES - 500 - 3500 fps IN 500 fps INCREMENTS 
FRAGMENTS 

EVALUATE - 45, 70, 105, 120, 240, 480 GRAIN CUBES 

VELOCITIES - 1000 - 10,000 fps IN 1000 fps INCREMENTS 

AAA (CONTACT FUSED) 

EVALUATE - 23mm HEIT AND 57MM HE-T 

VELOCITIES - 2200 fps 

SAMs 

EVALUATE - SA-7 (CONTACT FUSED) 
VELOCITY - 1800 fps 

EVALUATE - SA-6 ENDGAME (PROXIMITY FUSED) 
VELOCITY - 1100 - 2200 fps IN 100 fps INCREMENTS 





SHOT LINE GENERATION] 



GRID SUPERIMPOSED ON 
GEOMETRIC DESCRIPTION 

SHOT LINE RANDOMLY 
LOCATED WITHIN EACH CELL 

PREPARES AN ITEM-BY-ITEM 
LIST FOR EACH SHOT LINE 
OF: 

COMPONENTS ENCOUNTERED 
OBLIQUITY ANGLES 
THICKNESSES 

LOCATIONS ALONG SHOTLINE 




Probability of Kill 
Given a Hit (Pk/h) 




KMI^echani^Jj 



1.0 
0.9 
0.8 
0.7 
0.6 
0.5 
0.4 
0.3 
0.2 
0.1 
0.0 



28" Gap - Threat B 





















34.8" 


Gap - Threat B 






































25" C 


lap - Threat A 
























































Data sources include: 

JTCG/AS and ME, BRL, 
NWC, and WL/FIVS 
reports based on live 
fire test data. 















































0. 



500. 1000 



1500 2000 2500 3000 

Velocity (ft/sec) 



3500 4000 



C-1 7 CONVENTIONAL 
THREAT EFFECTS 



AIRCRAFT 
SUBSYSTEM 


KILL MECHANISMS 


HYDRAULIC 
RAM 


FIRE 


LOSS OP 
SUBSYSTEM 
FUNCTION 


EXPLOSION 


ENGINE ' 

BLADE 
CONTAINMENT 


FUEL SYSTEM 


X 1 


X 3. 4 


X 2 


X 4 


X 2 


CREW 
SYSTEM 






X 2 






FLIGHT 
CONTROLS 






X 2 




X 2 


PROPULSION 




X 2 


X 2 




X 2.S 


HYDRAULICS 




X 2 


X 2 




X 2 


ELECTRICAL 






X 2 




X 2 


STRUCTURE 






X Ic 







Iji. MASSIVE WING BOX STRUCTURE 

Lb. FUEL ONLY IN WING STRUCTURE 

Lc ENGINEERING JUDGMENT - NOT AIRCRAFT KILLER 

2. SUBSYSTEM IS REDUNDANT, SEPARATED, AND ISOLATED 

3. LIMITED PROTECTION (FIRE SUPPRESSION SYSTEM, LOADMASTER) 

4. NITROGEN INERTING - OBIGGS 

5. BLADE CONTAINMENT - FAA CERTIFDED 



7" 




ANALYSIS IMPACTS 
ON DESIGN 



• RELOCATING PYLON HYDRAULICS LINES 

.. LOSS OF THREE SYSTEMS BY SINGLE SHOT RESULTED IN ONE 
LINE BEING ROUTED DIRECTLY THROUGH FUEL TANK RATHER 
THAN ALONG FRONT SPAR 

• RELOCATION OF FLIGHT CONTROL COMPUTER AND INERTIAL 
REFERENCE UNITS 

INCREASED SEPARATION BY 30 INCHES LATERALLY AND 15 
INCHES LONGITUDINALLY 

• PRIMARY AND BACKUP ENGINE CONTROL WIRING SEPARATED 

• POTENTIAL FLAP HINGE VULNERABILITY IDENTIFIED 

• POTENTIAL FLAP TANDEM CONTROL VALVE VULNERABILITY 
IDENTIFIED 

• KAPTON WIRING ELIMINATED FROM LEADING EDGE 





POTENTIAL SURVIVABILITY 
ENHANCEMENTS AND STUDIES 




LEADING EDGE I 
FIRE protection! 



WEIGHT (INSTALLED) 



+225 LBS 



MMH/FH 



+.00055 



COST 



~$10 MILLION 



PYLON 





II 


li Jio 


9 




m BO 


no 






W 



PYLON 



' J» r ' J < J J |2 hi ! 5 T . 




SURVIVABILITY I 
ENHANCEMENTS! 



■ ■ 

CREW, TROOPS, AND CARGO 


(12.7 mm API) 




OBJECTIVE 


IMPACT 


PROTECT PILOT, CO-PILOT AND 
LOADMASTER POSITIONS 


1738 LBS • WARTIME ONLY 


PROTECT CARGO COMPARTMENT 
(ALLOWS FOR 30 DEGREE BANK 
DURING APPROACH) 


12,348 LBS (7 LBS / SO FT) 
PERMANENT 

ARMOR MATERIAL FOR 
BOTH IS AUOa / 52 
FIBERGLASS OR 
EQUIVALENT 


PROTECT LEADING EDGE DRY BAY 


225 LBS - HALON BOTTLES 
AND SENSORS 




SURVIVABILITY 
ENHANCEMENTS 



OBJECTIVE 



CREW, TROOPS, AND CARGO 
(23 mm API) 

IMPACT 



PROTECT PILOT, CO-PILOT, AND 
LOADMASTER POSITIONS 



5314 LBS (21 LBS / SO FT) 



PROTECT TROOPS & CARGO 
(ALLOWS FOR 30 DEGREE BANK 
DURING APPROACH) 



37,044 LBS (21 LBS / SQ FT) 



MATERIAL FOR BOTH IS 
1" THICK TITANIUM 



PROTECT LEADING EDGE DRY BAY 



225 LBS - HALON BOTTLES 
AND SENSORS 




S/V ANALYSIS 
ALTERNATIVES 



26 VVA WITH OTHER THREATS (30 mm HEI / API, SA-14) 
USE HEIVAM AND MISSILE FLY-OUT MODELS 
PERFORM SENSITIVITY ANALYSIS / TRADE STUDIES 



••• 



LIFE CYCLE COST FOR PERCENTAGE (20, 50, 80) REDUCTION 
OF VULNERABLE AREA 



TEST AS REQUIRED 
VALIDATE DESIGN FIXES WITH ITERATIONS OF 26 VVA MODEL 
3 1/2-YEAR EFFORT; ~ 40,000 MANHOURS 

-OR- 

USE CURRENT VULNERABILITY ANALYSIS TO IDENTIFY 
VULNERABLE AREAS TO HIGHER ORDER (23 mm & ABOVE) 
THREATS 

ASSUME VULNERABILITY TO 23 mm & 30 mm - SCALEABLE 
ASSUME SA-7 & SA14 HAVE THE SAME CAPABILITY 
PERFORM SIMILAR SENSITIVITY ANALYSIS 
NO COMPUTER MODELING REQUIRED 
2-YEAR EFFORT; ~^50^ANHOURS 



OTHER SA^ ANALYSES 
(NOT CURRENTLY REQUIRED)] 

—I 



• IDENTIFIED AS CANDIDATES THROUGH PREVIOUS LFT DISCUSSIONS 
PARKED AIRCRAFT VULNERABILITY 

1 YEAR; ~ 3000 MANHOURS 
VULNERABILITY DUE TO CARGO 

6 MONTHS; ~ 2000 MANHOURS 
PASSENGER VULNERABILITY 

••• PARALLEL EFFORT WITH CARGO STUDY 
••• 6 MONTHS; ~ 1000 MANHOURS 
ENGINE DISC FAILURE (OTHER THAN HYDRAULIC) 
••• 6 MONTHS; ~ 1000 MANHOURS 




OVERVIEW OF LFT&E FOR AIRCRAFT 



19 MARCH 1992 

PRESENTED BY: 

James F. O'Bryon, Director, Live Fire Testing 

Albert Rainis 
Dale Atkinson 
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OBJECTIVES 




JLF VERSUS LFT&E 



JOINT LIVE FIRE 



LIVE FIRE TESTING 



CHARTERED FY 84 
MULTI-SERVICE MANAGEMENT 
OSD FUNDED 
FIELDED SYSTEMS 
LETHALITY & VULNERABILITY 
LAND AND AIR SYSTEMS 
TEST EVENT 



OVERSIGHT FROM OSD 



LEGISLATED FY 87 

PRIMARILY INDIVIDUAL SERVICE 

SERVICE FUNDED 

DEVELOPMENTAL SYSTEMS 

LETHALITY & VULNERABILITY 

LAND, AIR & SEA SYSTEMS 

ACQUISITION MILESTONE 
RELATED 

OVERSIGHT FROM OSD 
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OBJECTIVES OF JLF 



• GATHER EMPIRICAL DATA ON THE VULNERABILITY OF U.S. 
SYSTEMS TO FOREIGN WEAPONS AND THE LETHALITY OF U.S. 
WEAPONS AGAINST FOREIGN TARGETS 

• PROVIDE INSIGHT INTO DESIGN CHANGES NECESSARY TO 
REDUCE VULNERABILITIES AND IMPROVE LETHALITIES OF U.S. 
WEAPONS 



ENHANCE THE DATA BASE AVAILABLE FOR BATTLE DAMAGE 
ASSESSMENT AND REPAIR 

VALIDATE CURRENT VULNERABILITY AND LETHALITY u,,^e, f,a^ 

METHODOLOGIES u-r feMnu 
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OBJECTIVES OF LFT&E 



ENSURE THAT KNOWLEDGE OF CREW CASUALTIES AND 
SYSTEM VULNERABILITIES* 

• IS BASED ON TESTING UNDER REALISTIC 
COMBAT CONDITIONS 

. SUPPORTS DECISION MAKERS (IS TIMELY) 

. OCCURS SUFFICIENTLY EARLY TO IMPACT 
DESIGN 



'Lethality, for rnunitlons programs. 

LT/3/11/92-2 
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REQUIREMENTS 
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LIVE FIRE LEGISLATION 



REQUIREMENT FOR LFT 

- Realistic survlvabilily/lethallty testing (LR ) 

- Full-up, combat configured 

Realistic tiireat ("likely to be encountered In combat") 

- Empiiasis on crew casualties 

•* Early enougti to correct design 

- Deficiencies identified in LFT 

- Encourages early testing 

- Reported by SECDEF to Congress before full 
production 



LIVE FIRE LEGISLATION (CONTD) 



PROVISION FOR WAIVER 

- From all provisions 

- By President 

- In time of war 



From full-up LFT 




- By MS II 

- BySECDEF 

- If unreasonably expensive and Impractical * e 

r ^ 

- Accompanied by alternative assessment plan ^ 



SELECTED U itE SYSTEMS 



ARMY 

AH-64D LONGBOW APACHE 
Armed OH-58D (AHIP) 
MH 47-E 
MH 60-K 

RAH-66 COMANCHE 



Other LFT&g 

AGS 
ASM 

ASM (AFAS) 

ASM (BLOCK III Tank) 

ASM (CMV) 

ASM (FARV-A) 

ASM (FIFV) 

JAVELIN 

LOSAT 

ATACMS 

BAT 

DRAGON PIP 

FAADS LOS-F-H (ADATS) 

HELLFIRE (AGM-141A) 

Ml Tank Block 2 

Ml 13 Spall Liner 

Ml 09 A3 155 MM (HIP) 

MLRS-TGW 

SADARM 

Wide Area Mine 

M830-E1 (120MM) 

M900-E1 (105 MM 

M919 (25 MM) 



AIR FORCE 
Aircraft 

AC-130 
C-17A 

F-16(CAS/BAI) 
F-22 



Other LFT&E 

AMRAAM 
SFW 



NAVY 
AlfPffift 

AV-8B 

AX Attack Aircraft 
F/A-18 E/F 
V.22 



Other LFT&E 

AAAM 

AAAV (Adv Amph Assault) 
Advanced Bomb Family 
AlWS 
DDG-51 

HARM BIk III (AGM-88B) 
LX Amphib AST Ship 
SSN-21 

STD MSL-2 BIk lll/IIIA 
TOMAHAWK TLAM-C BIk 111 
Torpedo MK-50 



'(^*^ iit-u^ j)U\-iA, 



CONCEPTS 
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SURVIVABILITY: IMPROVING THE ODDS 



SUSCEPTIBILITY 



VULNERABILITY 



AGILITY 



SIGNATURE REDUCTION 
COUNTERMEASURES 
WARNING/DECEPTION 
THREAT SUPPRESSION 



• DAMAGE TOLERANCE 

• DAMAGE RESISTANCE 

• BATTLE DAMAGE REPAIR 

• CREW PROTECTION 
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SCOPE OF LFT&E THREAT CONSIDERATIONS 



SOME BALLISTIC 
THREAT TYPES 



SMALL ARMS 
FRAGMENTING PROJECTILES 
SHAPED CHARGES 
KINETIC ENERGY RODS 
SELF-FORGING FRAG 
HIGH EXPLOSIVES 



SOME NONBALLISTiC 
THREAT TYPES 



LASERS 
INCENDIARIES 
BLAST/FUEL AIR EXPLOSIVES 
CHARGED PARTICLE BEAMS 
HIGH POWERED MICROWAVES 



SOME OTHER 
THREAT TYPES 



NUCLEAR 
THERMONUCLEAR 
CHEMICAL 
BIOLOGICAL 
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OPERATIONAL CONSIDERATIONS FOR LFT&E 



• TESTING 

- Threat weapons "likely to be encountered in combat" - ^ "ks^^A^ r^^r' 
" Shot selection from realistic combat distribution 

• EVALUATION: IN CONTEXT OF 

- Operational effects of damage 

- Susceptibilities established through OT&E 

- Tactical doctrine 

- Historical evidence 



. . taking into equal consideration the susceptibility to attack and combat 
performance of the system*' 
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LIVE FIRE TESTING 



NOT JUST AN EVENT 




TIME 



WHAT DISTINGUISHES AN LFT FROM OTHER 

VULNERABILITY TESTS? 

FULL-UP LFT 

• FULL-UP TEST OF COMBAT CONFIGURED SYSTEM 
OTHER LIVE FIRE TESTS 

• LABELED AS LFT IN TEMP LFT&E STRATEGY 
(VS. SUPPORTING TEST) 

• BASED ON LFT&E ISSUES 
. OSD OVERSIGHT 

• TEST PLANS TO LFTO FOR REVIEW AND COMMENT 

• PRE-TEST PREDICTIONS 



LT/9/20/9M2 



WAIVER PROCESS — DISTINCT FROM NOMINATION 

PROCESS 

• NOMINATION PROCESS 

- Determines whether program meets legislative criteria 

- Does not address viability of full-up testing 

• WAIVER PROCESS 

- Based on viability of full-up testing 

- System not removed from nomination list 

- Within LFT&E, but Live Fire Testing would not culminate in 
full-up test 

- In compliance with the law, if Sec Def decision is by MS II (not a 
request for relief from the law) 
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SOME MISCONCEPTIONS REGARDING LIVE FIRE 

TESTING 

• NOT A COMPUTER MODELtNG EXERCISE (BUT DOES CALIBRATE 
MODELS) 

. NOT A STATISTICAL EXERCISE (NOR IS MOST OTHER 
ACQUISITION-RELATED TESTING) 

• NOT THE SAME AS JOINT LIVE FIRE 

• NOT AN EXPERIMENT 

• NOT A PURE PASS/FAIL EXERCISE (FIRST ORDER INSIGHTS) 

• NOT ALL BAD NEWS (SOME GOOD NEWS) 
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SOME MISCONCEPTIONS REGARDING LIVE FIRE 

TESTING (CONT'D) 



. NOT TESTING TO DESIGN (ITS TESTING TO EXPECTED THREAT) 

• NOT WORST CASE TESTING (IT'S REALISTIC TESTING) 

• NOT JUST AN EVENT (IT'S A SERIES OF EVENTS) 

. NOT ONLY ASSESSMENT OF HARDWARE (ALSO CREW 
CASUALTY ASSESSMENT) 

• NOT ASSESSMENT OF VULNERABILITY ONLY (ALSO LETHALITY) 
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SOME MISCONCEPTIONS REGARDING LIVE FIRE 

TESTING (CONT'D) 

• NOT SAME AS BALLISTIC TESTING (OTHER CONVENTIONAL 

EFFECTS ALSO) ; 

i 

• NOT TOTAL SURVIVABILITY TESTING (ONLY DAMAGE DUE TO A 
HIT) 

. NOT PURELY DEVELOPMENTAL TESTING 

i 

• NOT PURELY OPERATIONAL TESTING I 

• NOT ADVERSARIAL (INDEPENDENT) 

• NOT JUST TESTING (ALSO EVALUATION) 

• NOT BUSINESS AS USUAL (NEW CONGRESSIONAUOSD 
REQUIREMENT) 
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LFT&E PROGRAM IMPLEMENTATION 



CRITERIA FOR EVALUATING AN LFT&E 

PROGRAM 

• THREAT BASED - SPECIFIC THREAT WEAPONS 

• TEST BASED - ASSESSMENT DIRECTLY RELATED TO TESTING 

• REALISTIC - COMPARED TO THE FULL-UP REQUIREMENT 

• SUPPORTS - ADDRESSES CRITICAL ISSUES 
ACQUISITION 

DECISION 

• DESIGN RELATED - IN TIME TO CORRECT ANY DESIGN FLAWS 
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LFT&E ISSUES FOR AIRCRAFT 



OVERARCHING ISSUE — VULNERABILITY TO THREAT 
SYSTEM SPECIFIC ISSUES 

- Satisfaction of reievant requirements 

- Crew casuaities (e.g., safe ejection) 
" Comparison with existing system 

- Demonstrate effectiveness of vulnerability reduction design 
features 

- Vulnerabilities from stowed/carried munitions 

- Uncertainties concerning contribution to system vulnerability of 
subsystems/damage mechanisms/tlireats (e.g., DEW) 



INFORMATION SOURCES FOR LFT&E 



COMBAT DATA 


PRIOR TESTS 


/other 








1 I Full-Up 




I I LFT 




MODELS & ANALYSES 


OTHER DT 




SOME OT 
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INTEGRATED TEST <={OGRAM SCHEDULE 
(ILLUSTRATIVE EXAMPLE) 



FY 1 



FY 2 



FY 3 



FY 4 



FYS 



Milestones 



Formal 

SoliciUtlon 

Release 



DEMV^tPhate 



ll 
I 
I 
I 
I 

aEM-VAL 



Contract Award! 
or Event 



Deliveries 



DT&E 



OT&E 



■ 

i 

I 
I 

I 
i 

I 

PCjR 



COR 



ASR 



APPROVAL II 



FYS 



FY 7 



FYS 



FY 9 



FY to 



FY 11 



FY 12 



ENCn & 
MFQR 
DEVt 



D 



Pro 



POR j 

)EN6R& GDR 

MFGR 
t)EV 

otype 



D 



JEarly 

□ Pperatloitej 
i\ssessmenj 



tNGR&MF^nDEVPhale 



I 
i 

A 

LKIP 

Ldng 

Le'ad 



4. 
UtP 



IRIP 

Long 
Lead 



LRIP 



lRIP 
Option 



[eqm 



□ 



ASR aI'PROVAL ' 
|Ai I jqulrt d) 

A A 

FRP FIP 

Ldng \ 
Ldad I 

LRIP FRP I 

Obtlon Lond! 

^ Lead; 

I 

4 



III 



PR(})D Phase 

— \ — zr" 

i IOC 

I 

I 

I 

I 

I 

I 



A 
FRP 



[ 



\ LRIP(Q<y) 



bPEVAL 



Q TECHEVAL 



IP 



Lry&E 

Report 
i 

b{rip 

Report 



MRTFB i 
Reimbursable I 



i 



ROT&E 



I 

* ( i 

I I i 



Procurement 



TOTAL 



FY1 



FY 2 



FY3 



FY 4 



FYS 



FY 6 



FY 7 



FYS 



FY 9 



FY 10 



FYll 



FY 12 



Source: DoD 5000.2-M, February 1991 
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LFT&E CONCERNb IN SUPPORT OF 
MILESTONE DECISIONS 



MILESTONE 


DECISION 


LFT&E CONCERNS PRIOR TO DECISION 






• FIRST SERVICE STRATEGY 

• LFT&E ISSUES 

• IDENTIFY SUPPORTING DATA 


1 


DEM-VAL 






• 


• COMMITMENT TO FULL-UP TESTING/ 

REQUEST FOR WAIVER 

• DEFINITION OF EXIT CRITERIA 

• PLAN FOR EARLY TESTING 


il 


ENGR/MFGR DEV 








• CONDUCT OF PROGRAM 

• EMERGING ISSUES 




LRIP 








• INDEPENDENT ASSESSMENT 


III 


PROD 
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PRODUCTS OF THE LIVE FIRE TEST OFFICE 



PRODUCT 


THROUGH 


RECIPIENT 


TEMP* comments and recommendation 
for approval 

Detailed Test Plan* comments 
Blue Book input 

independent Assessment Report 


DDDRE(T&E) 

DDDRE(T&E) 
DDDRE(T&E) 

USD(A)/SECDEF 


Service/DDDRE(T&E) 

Service 
CSC, DAB 
Congress 



^Initiated by Service. 
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POSSIBLE SOURCES OF TEST ARTICLES FOR 

AIRCRAFT LFT&E 



• PRODUCTION AIRCRAFT/SECTIONS 

• FATIGUE TEST ARTICLES 

• STATIC TEST ARTICLES 

• PROTOTYPES 

• SURROGATES 



LIVE FIRE TEST ACQUISITION PROCESS 

CONCERNS 



. LACK OF UNDERSTANDING BY SERVICE PROPONENTS OF 
TOTAL IMPACT/BENEFIT OF LFT ON AIRCRAFT 

• NEED TO RAMP UP TO MS III THROUGH INTERIM LFT EXIT J^-d^'^'''^ 
CRITERIA (E.G., COMANCHE) ^(^ (p^.? 

• DEDICATION OF AIRCRAFT ASSETS AND BUDGET IN T&E 
STRATEGY TO SUPPORT LFT&E 
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KEYS TO CONDUCTING EFFECTIVE LIVE FIRE 

TESTING OF AIRCRAFT 

• UNDERSTAND LEGISLATIVE AND OSD TEST REQUIREMENTS 

• ASSURE THAT ADEQUATE TEST RESOURCES ARE IDENTIFIED 
EARLY 

. IDENTIFY CRITICAL LIVE FIRE TESTING ISSUES EARLY 

• MATCH TESTS TO CRITICAL ISSUES 

• INTEGRATE LFT&E INTO OVERALL TESTING STRATEGY (TEMP) 

• GAIN ACCESS TO AND EVALUATE ALL RELEVANT COMBAT DATA 
ON SIMILAR SYSTEMS 

• MAINTAIN CONSISTENCY BETWEEN OPERATIONAL 
REQUIREMENTS AND LIVE FIRE TESTING CRITERIA 

• ASSURE THAT TESTS EMPLOY REALISTIC FUTURE THREAT (IOC 
AND DURING ANTICIPATED FIELDING OF SYSTEM) 

• USE MOST UP-TO-DATE VULNERABILITY MODEL TO MAKE 
PRESHOT DAMAGE PREDICTIONS 

• BALANCE TESTING AND EVALUATION 
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BACKUP 
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FULL-UP TESTING 



CULMINATION OF EARLY LFT, SUPPORTING TESTS 
WHAT THE LAW CALLS FOR 

- Complete system 

- Combat configured 

- Emphasis on user casualties 

- Operational considerations 

NON-INTUITIVE EFFECTS 

- Synergisms/cascading damage 



COMBAT CONFIGURED 

ALL DANGEROUS MATERIALS THAT WOULD NORMALLY 
BE ON BOARD 

FLAMMABLES (E.G., FUEL, HYDRAULIC FLUID) 
EXPLOSIVES (E.G., STOWED MUNITIONS) 
REQUIRED FOR FULL-UP LFT 



CASCADING DAMAGE 

• HAS SIGNIFICANT EFFECT ON AIRCRAFT VULNERABILITY 

• DAMAGE IS NOT ALONG SHOTLINE 

• DAMAGED COMPONENT BECOMES ITSELF A SOURCE OF 
DAMAGE TO ANOTHER COMPONENT (E.G., HYDRAULIC RAM, 
FUEL INGESTION KILLS) 

• "CREATES" ANOTHER CRITICAL COMPONENT 

• DAMAGE MAY OR MAY NOT BE SEVERE ENOUGH TO CAUSE 
LOSS OF AIRCRAFT 



I 
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OFFICE OF THE DIRECTOR OF 
DEFENSE RESEARCH AND ENGINEERING 

WASHINGTON. DC 20301 



3 FEB ]m 



MEMORANDUM FOR ASSISTANT SECRETARY OF THE AIR FORCE/ ACQUISITION 

SUBJECT: C-17 Live Fire Test and Evaluation (LFT&E) 
I . 

Last year, we had several meetings with Air Force personnel 
responsible for the test and evaluation of the C-17, including 
the Live Fire Testing of this aircraft. During those meetings, 
we made clear our concerns and the need to address them before 
the end of December 1991 to minimize the probability that the 
acquisition schedule for the C-17 would be delayed. 

We have now entered 1992 and scill have not reached closure. 
The process of closure on the C-17 LPT&E Strategy must be 
accelerated to arrive at a schedule to complete LFT&E before the 
Full-Rate Production decision. To do this, I need the following 
as soon as possible: 

• Realistic cost estimate of an LFT&E strategy reflecting 
the above issues, breaking out the cost of the test 
article (s) from the actual cost of test conduct. 

• Additional testing (and test approach) for munitions 
A^£Jlti^ied_j^n_the^ System Threat Assessment Review (STAR) 



Availability of potential test assets, such as portions 
of the static test article, that could be used for LFT&E. 



We appreciate the assistance that the Program Executive 
Officer and System Program Office (SPO) are providing gathering 
existing information. My staff estimates that our preliminary 
analyses will be completed around May because of the sheer volume 
of information recently delivered to us by the Air Force that 
must be processed. 

Unfortunately, our staff work alone will not result in a 
total resolution of the issues. It is going to require some 
concurrent efforts with the Air Force on several of the major 
issues . 



For example, our continuing assessment of the Air Force 
fabricated leading edge surrogate has raised more questions than 
it has answered. Demonstrating that the test article is 
equivalent to an actual C-17 wing in all respects — even for 
testing only 12.7 mm — irfay not be possible. Testing a 
production-representative test article, as part of a complete 
strategy will be needed to respond to concerns that I and my 
staff have expressed. 

I request your personal help and intervention on this 
matter. I want to re-examine the C-17 issues and schedule a date 
for an Air Force briefing to us. The briefing we are requesting 
is currently in preparation by your staff per earlier 
correspondence from this office (see Attachment) . 




Charles E. Adolph 
Deputy Director 
(Test and Evaluation) 

Attachment 

cc: DDDRE(TWP) 

DDDRE(T&E) /WSA 
AF/TE 
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OFFICE OF THE DIRECTOR OF 
DEFENSE RESEARCH AND ENGINEERING 

WASHINGTON, DC Z0301 




2 7 JAN 199Z 



Honorable Charles E. Bennett 
House of Representatives 
Washington, D. C. 20515 

Dear Congressman Bennett: 

This is in response to your ietr ar of Januarv 2 1992 t-n 
regardxng Live Fire Testing (LFTJ of the C-17? ^ ' ' ^ 

As I previously reported to you, the C-17 will be subio*H-oH 
to vulnerability testing with oversight by my Jve Fi^ 52? 
wo^^be loaded aircraft willlot be t2?ed^s this 

wouxa be prohibxtively expensive and the benefit woiild be small 

i^ua. me precise level of testing in terms of threat 

"® intend to conduct the analyses and comnonent 

»f *-yJL°^J^^t * *" Office of the General Counsel, Office 

cfnS«df^^*^'T.'='* Defense, review of the issue. Th? hive 
IertioJ^3l^ the C-17 is not subject to the requiremLts of 

Section 2366 requires testing of the system 

Ie2iIS^«6f°L^°"^^*{ "°^ coBponenta. Consequently, if 

22 I t y®^? applicable to the C-17, the Department would 

* program enters full-scale engineering 
fn^fio^^ ^ program had already entered full-slale 

^i^r hiS^ development before section 2366 was enacted, l^d a 
o?^I,®^l,T*®L??f"^fsible, we would have waived the applicability 

?esS^ of cii^ ?f f'*"-"? live f2e 

SSfvf a^rS^JlitSily """" unreasonably 

Sincerely, 





t. 

Charles E. Adolph 
Deputy Director, 
Defense Research and Engineering 
(Test and Evaluation) 
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ConigrMs of the Hmteil States 

flonsE of 'Rcprtsentan'oes 
^Uashmgton, ©£ 20515-0905 

January 2, ^JP9l 



The Honorable Charles E. Adolph 

Director of Defense Research and Engineering 

Room 3E1014 

The Pentagon 

Washington, D.C, 20301 



Dear Mr. Adolph: 

Tfimik you foriresponding to-my October 28 H 
Yockey, Under Secretary of Defense for Acquisition, regarding C-I7 
live fire testing. I am pleased that you expect the C-17 to be 
subjected to live fire testing because the security of our men and 
women in uniform has been immeasurably enhanced by this testing 
program. 

However, your letter does not address the central issue raised 
in my original correspondence. That is, will the C-17 be subjected to 
live fire testing in accordance with section 2366 of U.S.C. 10. A 
memorandum by Mr. Gurden Drake, of the OSD General Counsers 
Office, concluded that "the C-17 is not subject to the requirements of 
section 2366." As you know, I disagree with Mr. Drake's finding and 
presented in detail my objections in my original letter to Mr. Yockey. 

Your letter makes clear that a primary concern is whether it is 
prudent or cost effective to subject a full-up combat loaded C-17 
aircraft to live fire testing. The report language that accompanied 
the original legislation stipulated that the conferees intended that 
"realistic" vulnerability and lethality tests be conducted "first at the 
sub-scale level." 

Your letter, however, makes no commitment to test at the sub- 
scale or full-scale level. It makes no mention of which components 
will be tested, how they will be configured, or what munitions will be 
used. In fact, it states diat, "The C-17 will be subjected to live fire 
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testmg to the extent prudent...and [with] the expected benefit of the 
test weighed against the costs. The precise level of testing in terms 
of threat munitions and the size of the C-17 sections to be tested are 
still under review." This description of the testing program is open 
to wide interpretation, but it implies to me that your office assumes 
that the C-I7 is not considered a covered system under section 2366. 
I believe that this interpretation is wrong. 

Therefore, I ask that you provide me with a definitive answer 
to my original question — does DoD consider the C-17 to be a covered 
system under the terms of section 2366, U.S.C. 10. If the answer is 
no, then, under the law, the Secretary of Defense must certify to the 
Congress that live fire testing on the C-17 would be unreasonably 
expensive or impractical. He must then submit a report explaining 
how he plans to evaluate the survivability of this aircraft and assess 
possible alternatives tOt the "realistic survivability testing" that is 
required under the statute. 



I look forward td your response. 




Sincerely 




Washington. DC 20301-3010 



13 NOV ^9311 • 

Honorable Charles E, Bennett 
House of Representatives 
Washington, DC 20515 

Dear Congressman Bennett: 

This is in response to your letter of October 28 to 
Mr. Yockey, Under Secretary of Defense for Acquisition, 
regarding C-17 survivability testing. The purpose of this 
letter is to clarify the status of live fire testing of the 

The C-17 will be subjected to live fire testing to the 
extent prudent based on the latest threat information and the 
expected benefit of the test weighed against the costs. It is 
not anticipated that a full-up combat loaded aircraft will be 
subjected to live fire testing. Components and C-17 sections 
will be tested. The precise level of testino in terms of threat 
munitions and the size of the C-17 sections to be tested are 
still under review. We intend to conduct the analyses and 
component tests necessary to provide us with the information we 
need to assess C-17 vulnerabilities. 



Sincerely, 




Charles E. Adoloh 
By Direction of the Secretary of Defense 



t:ingrE25 aftitzWJ 
^Simz of U 



October 28, 1991 



Tlie Honorable Donald J. Yodcey 

Under Secretary of Defense for Acqnismon 

Room 3E1Q06 

The Pentagon 

Washington, D.C 2Q30I 

Dear Mr. Yockey: 

It has' zeesntly come co my attention that die D^axsnent of 
De&nse is^bt die process of detennining whether dtt* C-17 airc r aft is 
required to ondstgo survivability tasting in aeeotdance with 
2366 of U.S.C 10. A m emora ndum by Gurden E. Drake, of the 
OSD General Cdmsel*s QfScc, oitdiner tlie case against subjecdng the 
C-17 CO survivatii Hty testing^ ht acctzcdancs^j^ section 2365. In this 
memorandum, &£r. Drake concfmfes that l£[s anaTysis ''leads to. the 
conclusion thas the C-I7 is not snbject to the xequixemenn of section 

As a principal author of die original House bill language on 
survivability^ letizaiity, and operational testing and also as a primary 
aegotzator with tite Senate on Ute final language contained in secnon 
2366, I can assure you dtat it was the intent of the Congress that the 
C*I7 be a covered system that is fhlly witliin die scope of section 
2366. ^ The refo r e , I believe diat the C-17 is requoed to be subjected 
to survivability testing as required m the statute. 

Section 2366 states tiiat, ^a covered system may not proceed 
beyond low-rate initial production until realistic survivability testing 
of Che system is completed.** It then defines the term ''covered 
system^ as '^a vehicle, weapon platform, or convennonai weapon 
system (A) diat includes feaiurss designed to provide some 
protection to users in combat: and (b) that is a major system ^vitlrin 
the. meaning of tiiat term in secnon 2302(5) of diis dde.** Based on 
the ' statutory languagCt I agree with Mr. Drake's contention tiiac the 
C-17 must meet three tests to be considered as a candidate for 




yeiizcie, weapon plarfonn,. or conventionai weapon system. Second^ it 
nmst ineinde features Chat are designed to provide some p ro t e ct ion 
to the osen in combat. TInxd, it must fall within die statmoxy 
definition of a mi^or system. 

Mr. Drake's memorandtun ctmcsdes die last of the three tests 
and states that the C-17 ''is deaxiy a major systesn.** I agree with his 
conclnsicm. 

However, he disputes diat the is either a vehicle, weapon 
piatform, or conventional weapon systeni ami he also states that the 
C*17 ''does not have featores deaisned to protect the aser in combat.'* 
On this point, M!r. Dtate notes thas Air Force officials haxts^ 
mt* rf ^'thax the "protection fleatnres' on the C-I7 are not miqne to 
the C-I7 bns are also ^"^ww^w on coinrneroal aircraft^** 

I ^^ r***** ^ contemiozzs. Hrst, Mr. Dtake finds diat 
the C-17 is not a vehide. To sspport his case he cites Webster's 
Ninth New Collftr''^ Dicdonary and ±s stak edition of Black*s Law 
Dictionary, Be concludes that "^the prefisued osage [of the term 
vehicie] to be land vehicie&*^ Hfawcver^. accoidla g to a Joim 

rM0^^ of publication (ML ^ vefaide is d e &i e d as ""a »If 

propeSed, boosteti, or towed couveyan« fir transporting a burden 
on T«tf<^ , sea* or through die air or space.** This definidon makes 
dear diat die exm "^vehicie** is not Smited to land vehicles. In 
addidon, the Air Force designates its B-2 bombers as "air vehides'*. 

He fbrtfaer states diaL 'There is no language hi die leports 
accompanying the legisiadon that hx di ca t e s diat tiie committees 
considsed a cargo aircraft eo be a vehicie for the purposes of U.S.C 
10 section 23fi6. Given dds..J conclude dzat die C-l7..J[s not what 
the Congress intended as a vehicie within die meaning of 10 
secdon 2366."* As I have stated eariier, I beileve diat it was die 
intent and die sense of die Congress tiiat die C-17 be a covered 
system under tiie scope of se cdon 23fi€. 

Second, contrary to Mr. Dxaice's asseadon, die C-17 does uxdeed 
have unique features diat are designed to ''provide some degree of 
protecdon to users in combat.- The United States Air Ftace KWffn tc 
the inuf roncmiss foT Hscal Year 1991, states "The [C-171 defensive 
svstems program responds to die need for an integrated, common 
architecture defensive suite that provides protection for airlift 



among tororist forcas places airlift aircraft in jeopaidy eves in a 
peacetime eovironmenr. Daring waniine, we would espec: to 
•^wate in a more direarening environmenL" Tliis testimony aaksa 
^ d<rfeasive "protecrion features" are needed to to 
totli aanaafi and crew sarvivafaiKty and would not cm«Sv 
OB finind on commercial airaaft. BaowKnuy 

T«,«,-«?7^"*' ' ^ ^-^"^ ^ tJwe criteria 

;SnXi*»2r '° "^"^ ^ «.rvivairiaty testing 

k a final section of ids memoiandam. »fr. Drake poxnts ont tim: 
Me c-iT is not seqBired to undergo snrvivability tesiiBe berianse 
^» Of ±0 term -Jeajstic sar7ivafaia^lSn?TitS3^L 
««M«566 -icquma die firing of nmaidoas 'at L 
configured for combat'...lt is oar understanding dm tliere are no 
plans to configure die C-17 for combac Tlw^fore, die te^ 
leqnireatt^t could never be met if die C-I7 were a 'coverS^ 



, } Drafce misses die point of section 2366 bv 

^^"^jS^Jb^jt&ddoa. of d» tenn -nalistic snrvivabSy 
Moag. Tbe fbQ deSnxiian leads -testmg fcr vutoeabiHiy of the 
sysaai combat by firing mmiiiions IHceiy to be encountered in 
wanoat (or mmxxdons witit a eapabifiiy rimilar to sudi monitions} at 
tte sysnan configured for combat, with die primary enmiiasis on 
testing die vulnerability widi ib^: to user casaaWM^ takias 
>nw equal consideration die soscepiibiiity to attack and combat 
petzormaace of the system." 

The dear intent of Ods language was to test die vulaerabiKty of 
«v««l systems to munitions diat would lifcley be encoanmred in 
comeat condinons. The production model C-I? is assnmed to be 
foofigni^to combat because it is assumed thai it will encoanter 
comoat conditions. As General Elaasford T. Johnson, ONC US 
Tta^pMiatlen Command, told die Senate Anned Services Conmrittes 
m Felfflmy 1990. dm -Tlie airiifter of die ftanre wiU need to be 
mwe Heabie, ^le to operate in the austere environment of shon, 
semi-unproved fields, delivering cargo direcdy to die battle in an 
""rsasingly complex direat environmest. The C- 17 is dm airiifter." 

1 hope diat my commeais on the Congressionai intent of U.S-C. 



the C-17 fialls witbin the stamtary langmge, and that it meets an the 
crtsda. that are necessary for it to be subfecttd to survivability 
testing as required in secdon 2366. I wosld arapredate hejntr fepf 
op to date on tbs disposidoa of this issue. 

Idsdest xegards^ 
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DIRECTOR OR 
IF^NSE RESEARCH AND ENGINEERING 

WASHINGTON. DC 20301-3030 




October 22, 1991 

MEMORANDUM FOR ASSISTANT SECRETARY OF THE AIR FORCE (SAF/AQ) 
SUBJECT: C-17 Live Fire Test and Evaluation (LFT&E) Status 

rpc.^^^l^^J'^'^ ?f^^° aircraft has been a candidate for Live Fire 
Testing since it was first placed on the OSD oversight list in 

Recent discussions between various;; OSD offices and the Air 
lorce have raised questions as to the applicability of the 

«^o^?H^?^4f®'^''^'^?®''^^ General Counsel has 

provided its opinion on this issue in its October 9. 1991 
memorandum. ' j-^^± 

^ The opinion rendered by OSD General Counsel is beina 
de^i^T^n relevant information. However! no 

T^^TT^^^ ^^^"^ to remove the C-17 from 

SL^^^ oversight list. We will keep you informed on tiiis 
issue • 

undafiS ^""^ ^ of a briefing on the 

updated threat assessment of this program in light of the 
recently updated System Threat Assessment Report (STAR) 



Richard R. Ledesma 
Acting Deputy Director 
(Test and Evaluation) 



cc: 

DDRE, Mr. Adolph 
PEO, TAP, MG Franklin 
TWP, Mr. Kendall 
LFT, Mr. 0»Bryon 



Honorable Charles S. Bennett 
Bouse o£ Xtepresentatives 
Washington f DC 20515 



Dear Congressman Bennett: 

, J J 5? writing to you in reference to the Live Pire Testing 
legislation (10 usc, Para 2362 2366} which you helped to author 
a couple of years ago. 

Soae questions have recently arisen as to the sense of 
Co nqrft ss on the applicability of the Air rarce's C-17 cargo 
aircraft to the statuatory requirements for Live Pire Testing 
(LFT) • 

OSD General Counsel has recently provided its opinion on the 
applicability of the statuatory requirements to the C-17 
aircraft* The opinion, which ve still have under advisement, 
contains, in several instances, references to the "sense of 
Congress" in writing and passing the xsrs legislation. 

Since my responsibilities as Director, Live Pire Testing 
Include the recommendation of LFT policy and to ensure that the 
law and the sense of Congress are carried out, I would 
appreciate your comments as to the sense of Congress on this 
natter, and in particular, with reference to the applicability of 
the legislation to the C-17. Thank you* 



Sincerely, 




James P* O'Bryon 

Director, Live Pire Testing 

Deputy Defense, Research £ Engineering 

(Test and Evaluation) 



cc* 

DDDR£(T&£) 




October 9, 1991 



MEMORANDUM FOR DEPUTY DIRECTOR DEFENSE RESEARCH AND ENGINEERING 

TACTICAL WARFARE PROGRAMS ' 

SUBJECT: Survivability Testing — C-17 



This is in response to your request for my views as to 

Zt^^^"" ! ^'^ -^^^"^ft is subject to the survivability testing 
requirements of 10 U.S. C. § 2366. ^ ' ^-^^^ng 

Section 2366 prescribes' survivability testing before a 
covered system" proceeds beyond low rate initial production 
Subsection (e) defines a "covered system" to mean "a vehicle' 
weapon platform, or conventional weapon system- ' 

(A) that includes features designed to provide some 
degree of protection to users in combat; and 

iB) that is a major system within the meaning of that 
term m section 2302(5) of this title." 

Consequently, in order for the C-17 to be a covered system, 
sub:ect to survivability testing, it must meet chree tests. 
First, we must determine whether the C-17 is a "vehicle," a 

weapon platform," or a "conventional weapon system." Second, it 
must include features designed to provide protection to the users 
m combat. Third, it must constitute a "major system " With 
respect to the third test, it is clearly a major system, and 
consequently I will not discuss this point further. 

With respect to the first test, the C-17 cleanly is not a 
conventional weapon system or a weapon platform. Webster's Ninth 
New Collegiate Dictionary defines a vehicle as "...a means of 
carrying, or transporting something: Conveyance: as a: motor 
venicle b: a piece of mechanized equipment...." Blacks Law 
Dictionary, Sixth Edition, defines vehicle as "that in or on 
which persons, goods, etc, may be carried from one place to 

f^! w^'"'.^^^^''^^^^^ ^^^""^ ground." While these definitions 
are broad enough to cover an airplane such as the C-17, the 
preferred usage seems to be land vehicles. Consequently, in 
interpreting the statute one has to look at what Congress was 
trying to get at. 
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Because of the breadth of the terms "weapon system" and 
"weapon system platform, " it is difficult to discern what the 
term "vehicle" adds to the equation. In this regard, it is 
instructive to note that the House Armed Services Committee, 
which initiated section 2366 as part of the National Defense 
Authorization Act for Fiscal Year 1987, was at the same time 
debating the survivability of, and the requirement for, live fire 
testing of the Bradley Fighting Vehicle. That may have been the 
catalyst for including the word vehicle in the list. 

There is no language in the reports accompanying the 
legislation that indicates that the committees considered a cargo 
aircraft to be a vehicle for the purposes of 10 U.S.C. § 2366. 
In fact, the conference report, in referring to the provision, 
appears to lunip all three categories into the catet,ury of "major 
conventional weapons system." The conferees stated at page 498 
of the report accompanying the National Defense Authorization Act 
for Fiscal Year 1987, H. Rep. No. 1001, 99th Congress, that "the 
provision would require that a major conventional weapons system 
not proceed beyond low-rate initial production until (1) a 

realistic survivability or lethality test is completed " 

Given this, and the absence of a reference to cargo aircraft as 
being the sort of vehicle the Congress intended to be subjected 
to survivability testing, I conclude that the C-17, an unarmed 
cargo aircraft that does not engage in combat, is not what the 
Congress intended as a vehicle within the meaning of 10 U.S.C. § 
2366. 

However, the analysis does not end here. Turning to the 
second test, the definition of a "covered system" requires that 
the system include features designed to protect the user in 
combat. It is my understanding that the C-17 does not have 
features designed to protect the user in combat s although some of 
the features would provide a degree of protection. The Air Force 
representatives at the meeting in your office on 26 September 
1991 indicated that the "protection features" on the C-17 are not 
unique to the C-17 but are also common on commercial aircraft to, 
for example, protect from lightning strikes. If this is correct, 
then it appears to me that the C-17 does not meet the second part 
of the definition of a covered system. 

Finally, the definition of the term "realistic survivability 
testing" indicates that the Congress did not intend to include a 
cargo aircraft like the C-17 within the scope of section 2366. 
This definition requires the firing of munitions "at the system 
configured for combat." First, it is our understanding that 
there are no plans to configure the C-17 for combat. Therefore, 
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the testing requirement could never be met if the C-17 were a 
"covered system." Second, the definition requires "testing for 
vulnerability of the system in combat by firing munitions likely 
to be encountered in combat (or munitions with a capability 
similar to such munitions.)" Such munitions likely would include 
surface to air missiles. Firing these munitions at the C-17 
would destroy a very costly aircraft. I do not believe Congress 
intended that result, and I would therefore not read section 2366 
to produce that result. 

While the foregoing leads to the conclusion that the C-17 is 
not subject to the requirements of section 23^^, \t does not 
prohibit any testing of the C-17 that the Departmvint determines 
would serve a useful purpose. / / 



Cf: DD(T&E) 





m^OFWlG^ OFTOEP I R ECTOR OF 
DEFENSE RESEARCH AND ENGINEERING 

WASHINGTON. DC 20301 



2 7 OCT 1989 



(T&E) 



MEMORANDUM FOR DIRECTOR, TEST AND EVALUATION (SAF/AQV) 
SUBJECT: C-17 Live Fire Test and Evaluation Strategy 



Noted by 
SAF/AQ 



The Air Force strategy for the Live Fire Test and Evaluation 
(LFT&E) of the C-17, as provided in your memorandum of October 
26, 1989, is approved. This LFT&E strategy needs to be reflected 
in the next Te?t and Evaluation Master Plan (TEMP^ update. 

Approval is based upon the Air Force documenting, in both 
the TEMP and the Congressional Test and Evaluation Data Sheet 
(CDS), that the C-17, in the event of unsuccessful evasive or 
defensive response is vulnerable to higher order threats (23mm 
and above, HEI-high explosive/ incendiary burst, multiple impacts) 
and that the Air Force considers the results of these threats to 
be catastrophic. 

Additionally, as provided in the LFT&E Guidelines dated June 
1 1989, the Office of the Director, Live Fire Testing will 
review and comment upon the detailed plans for C-17 LFT&E and 
monitor the LFT&E program diiring its conduct. 





Steven Kimmel 
Acting Deputy Director 
Defense Research and Engineering 
(Test and Evaluation) 



OFFICE OF THE DIRECTOR OF 
DEFENSE RESEARCH AND ENGINEERING 

WASHINGTON. DC 20301 



(T&E ) 



1 4 NOV mm 



MEMORANDUM FOR RECORD 



SUBJECT: Meeting at C-17A Program Office on November 8, 1988 



The purpose of the meeting was to discuss the C-17 program 
office approach and timetable for responding to the LFT letter 
which detailed concerns about the proposed C-17A LFT strategy. 
The intent was to reach closure on the C-17 strategy between LFT 
and the C-17 office prior to the next year's TEMP submittal and 
deadlines for changes to the FY91 budget. The meeting was at 
WPAFB, arranged by MAJ Pudwill at the request of the undersigned. 
In attendance at the main meeting were: 



MAJ Pudwill, C-17 PEM COL V. Kindurys, LFT 

MAJ Randy Davis, C-17 LT Martha Smith, C-17A 

Mr. Warren Tripp, C-17 Mr. Marty Lentz, ASD/ENSS 



Prior to the main meeting, the undersigned and EG Butchko 
met privately (at my request) to discuss events which occurred 
during his briefing to OSD C-17 AOs on November 2. We expanded 
into the philosophy of the C-17A and its role in combat. 

Following that discussion, I raised the topic of procedures 
that we would adhere to in the future. Specifically, I again 
requested a copy of the 26-view vulnerability analysis. EG 
Butchko stated that he had only one copy of the 5 -volume study 
and did not want to part with it or make a xerox copy. He stated 
that I could have full access to the document if I would travel 
to thfe C-17 office at Wright-Patterson AFB, OH. He would provide 
a desk in a secure area for me to work while there. I replied 
that our office not having a copy would make our work 
unnecessarily difficult and that I prefer to have copies of the 
documents . 

I mentlpn^d that IDA personnel iwoiild be our agent in this 
matter. BG Butdhko was not in favor of this claiming that the 
data was proprietary. I said that IDA was an FFRDC and that this 
should not be a problem. He insisted that I personally work with 
his office to avoid problems. I stated that the customary 
procedure is to provide documents to our office and to allow IDA 
personnel access to data requested through us. 

BG Butchko expressed his concern at the amount of time 
required by his personnel to respond to our requests. He also 



stated that he did not want us to go to the prime contractor and 
take their time as well. I assured him that I understood his 
management concern but that we did have a job to perform. BG 
Butchko had to leave for another appointment so the above items 
were not fully resolved. He said that he would leave the details 
to the discussion between the undersigned and his staff. 

The main meeting started with my providing the background 
for some of the comments in our letter. MAJ Davis stated that 
this explanation was helpful since they experienced some 
confusion about the rationale for our comments. A discussion of 
the possible form of their planned response to the letter ensued. 
I emphasized that they should provide detailed references to 
tests that support their position. These references would be 
requested by our office. 

MAJ Davis and MAJ Pudwill expressed a strong desire to 
cooperate with our office to reach agreement on the Live Fire 
Test and Evaluation (LFT&E) strategy. MAJ Pudwill stated that 
the primary purpose was to reach agreement prior to the 
submission of the Test and Evaluation Master Plan (TEMP) to OSD 
which is due in October 1989. I emphasized that agreement should 
be reached by May 1989 so that budget changes could be initiated. 
MAJ Davis said that he thought agreement should be reached by 
April • 

I was provided an opportunity to read the 5-volume 
vulnerability study after lunch. Given the size of the volumes 
and the time available, I simply scanned the documents finding 
them to be a standard 26-view vulnerability analysis of the C-17 
A more thorough examination of the documents is needed. I 
elected to discuss philosophy of LFT&E and how best to respond to 
our letter. 



ACTION ITEMS: 



1. MAJ Davis will talk with BG Butchko on the release of the 
vulnerability study and allowing IDA access to the 
information. 

2. MAJ Pudwill will try to arrange a visit for me and COL 
Kindurys to an active MAC operation so we can gain a better 
appreciation of the use of the C-17. 



3. I will alert IDA to travel to the C-17 office to study the 
documents in the event that our office is unable to acquire 
a copy of our own. 

4. MAJ Davis will forward to the Air Staff their response to 
our letter NLT January 13, 1989. 

5. MAJ Pudwill will provide that response to our office NLT 
February 3, 1989. 



cf : 

ADUSD(TWP)/NAV WARFARE & MOB 

ADDDRE(T&E)/LFT 

ADDDRE(T&E)/WSA 

SAF/AQQL 




Albert E. Rain is 
Staff Specialist 
Live Fire Testing 



OFFICE OF THE DIRECTOR OF 
DEFENSE RESEARCH AND ENGINEERING 



WASHINGTON. DC 2030f 



<T&E) 



1 1 OCT \983 



HEHORANDUH FOR SAF/AQQL, HAJ PUDWILL 

SUBJECT: C-17A Live Fire Test (LFT) — INFORMATION MEMORANDUM 



C-17A has already budgeted $15M for LFT in FY90 which 
indicates a willir.^*ieo3 to plan for LFT. However, closu*«i au the 
C-17A LFT strategy is still being pursued and the C-17A LFT 
budget for FY91 may have to be amended. The meeting on 
December 13 must establish a timeline for closure on the LFT 
strategy which provides sufficient time to amend the C-17A FY91 
budget to support LFT, if required. 

As we discussed in the October 7 meeting, Director, LFT, 
will need some information, prior to his attending the 
Conventional Systems Committee (CSC) meeting on November 14. We 
agreed to meet at WPAFB to discuss progress on addressing our 
concerns. You indicated that this visit could be arranged prior 
to the CSC meeting. At that time, I would like to see the C-17A 
vulnerability assessment and have a copy sent so we can prepare 
for the December 13 meeting. 

If we can help in any of the issues which affect LFT, please 
let us Jcnow. 




Albert E. Rainis 
Staff Specialist 
Live Fire Testing 



OFFICE OF THE DIRECTOR OF 
DEFENSE RESEARCH AND ENGINEERING 

WASHINGTON. DC 20301 



<T&E> 

fl 4 APR t989 



MEMORANDUM FOR DIRECTOR, STRATEGIC/SOF/ AIRLIFT PROGRAMS, SAF/AQQ 
SUBJECT: C-17A Live Fire Test (LFT) Strategy 

I am concerned about the delay in arriving at an acceptable 
C-17A strategy and the resultant impact upon future OSD program 
revlfcK/ii The information provided this office in the attached 
March 1/ memorandum does not fully address the issues raised in 
our memorandum of September 21. The vulnerability analysis, 
cited as the basis for the C-17A LFT strategy and requested by 
this office in August 1988, has not been provided- References to 
substantiate the C-17A LFT strategy are also lacking. 

The C-17A LFT strategy which limits testing to 12.7mm 
against the leading edge causes us to be concerned. The single 
munition slated for testing does not address the range of threat 
weapons contained in the medium threat' environment specified in 
the C-17A System Operational Concept. Further, the leading edge 
of the wing may be a large contributor to the vulnerability of 
the C-17A but other components must be considered in the LFT 
strategy . 

A proposed LFT strategy which addresses our previously 
stated concerns has been prepared by our office and can be used 
as the basis for substantive discussions. We suggest a meeting 
at the action officer level, for the week of May 1, to examine 
the alternative C-17A strategies to reach closure in a timely 
manner. 

Charles E. Adolph 
Deputy Director 

Defense Research and Engineering 
(Test & Evaluation) 

Enclosure 
AS STATED 



cc: 

TWP/NWM 



DEPARTMENT OF DEFENSE 

WASHINGTON HEADQUARTERS SERVICES 
PERSONNEL AND SECURITY 
1777 NORTH KENT STREET STE 12063 
ARLINGTON VA 22209-2164 

HRSC/BAB November 5, 2001 



MEMORANDUiM FOR EMPLOYEES 

SUBJECT: Federal Employees Health Benefits (FEHB) - Open Season 
November 12 through December 10, 2001 

The U.S. Office of Personnel Management (OPM) has announced that an Open Season 
for Health Benefits Enrollment will be conducted during the period November 12, through 
December 10, 2001. with changes and new enrollments to be effective January 13, 2002. 

The 2002 FEHB Open Season is your opponunity to enroll in health insurance coverage 
if you are not currcniiy enrolled. If you are currently enrolled, you may switch from one plan or 
option to another, move from self only to self and family, or make a combination of these 
changes. This is also your opportunity to elect to participate in Premium Conversion (PC) if 
participation was previously waived. You may also elect to waive participation. 

If you are on a *'!emporar>- appointment" please ensure you are reviewing the correct 
Comparison Guide. Employees on "temporar> appointments" are required to pay the employee 
share of the premium as well as the government share. 

During this open season you can ensure that your change will be expedited so that 
you will most likely receive your New Carrier Identification Card before the effective date 
(Januarj' 13, 2002) by using the BencHts Call Center (703) 617-7382, toll free (877) 521- 
1923 or TDD (703) 617-0658. Counselors are available Monday through Friday from 7:30 
AM to 5:00 PM EST to answer any questions you may have. Once you're in the system, 
press "2'' for Benefits Information and then prcss'^'" again for Benefits and Entitlements. 
Follow the voice prompts after pressing "1" for current HRSC Sen ice Employee and 
entering your social securit> number and PIN. (If this is your first time using the system, 
your PIN is your 2-digit month and 2-digit year of birth, e.g., June 1947 is 0647.) When 
you hear the message "For Federal Employee Health Benefits" press "1" and follow the 
voice prompts to make your Open Season Election. You may also make your FEHB Open 
Season election on our web site at hnpi/Zpersec w^^^^ 
Information**, then click on Benefits Online. 

Please note that all election forms must be received in your Administrative Office, 
Customer Support Operating Office (CSOO). Customer Ser\ ice Unit (CSU), or the Human 
Resource Serx ices Center (HRSC). AMC Building Room 2S32, 5001 Eisenhower Avenue 



for the pay date of February 1, 2002 or Februar> 7, 2002 (dependent upon your pay date) to 
\erif\' that premiums for the plan you elected during Open Season are being deducted correctly. 

If you make a FEHB Open Season change, you should receive your identification card 
from your new carrier, normally 6 to 8 weeks after the effective date of your election. If you 
need proof of an eniollment in a health insurance plan while awaiting the ID card, you can use 
your copy of the SF 2809 to pro\ ide your physician or hospital. If you use the Benefits Call 
Center or the WEB your ID card should be received prior to January' 13, 2002. 

Temporan- Continuation of Coverage (TCC): You should be aware that if you leave 
Federal employment you would be eligible for TCC (unless you are separated for gross 
misconduct). TCC can continue \our enrollment for up to 18 months. TCC is also available for 
up to 36 months for dependents who lose eligibility as family members under your enrollment. 
This includes spouses who lose coverage because of divorce and children who lose coverage 
because they marrN' or reach age 22, TCC enrollees must pay the total plan premium (without a 
Government contribution) plus a 2% charge for administrative expenses. There are specific lime 
frames in which you or your dependent must enroll in TCC. Contact your HRSC Benefits 
Specialist for additional information. 

Special attention for those of you considering retirement: Did you know that there is a 5- 

year requirement to meet before you can transfer your FEHB coverage into retirement?. You 
must be enrolled in the FEHB program for 5 continuous years immediately before retirement. 
The requirement is based on 5 years in the FEHB program, not a particular plan. If you are 
interested in having FEHB coverage after retirement, you must 1) be enrolled and co\'erage 
effective in a FEHB plan before your retirement, and 2) be covered for 5 continuous years 
immediately before retirement. An imponant note is that TRICARE coverage can be included in 
meeting this 5-year requirement, as can coverage under a Federal spouse's FEHB enrollment. 
For example, if you are enrolled in TRICARE and plan to retire Januar>' 3 1 . 2002, you can enroll 
in FEHB during this Open Season and meet the 5-year requirement for continued coverage. If 
} ou are planning to retire 5 years from now. you may want to consider enrolling in FEHB during 
this open season. 




Nancy J.A\p^ 
Chief EnTp?ki5 
Management 




THE DEPUTY UNDER SECRETARY OF DEFENSE 
WASHINGTON. OC 20301 



:autsiTiON 



MEMORANDUM FOR THE SECRETARY OF THE AIR FORCE 

ATTENTION: AIR FORCE ACQUISITION EXECUTIVE 

SUBJECT: C-17 Vulnerability Program/Live Fire Testing (LFT) 

I have reviewed the Air Force approach for assessing the 
vulnerability and LFT of the C-17 (TAB A) . I concur with the 
approach subject to certain changes of which the following ar 
the most significant: 



Final testing being done on C-17 production 
representative wings. Conclusions on vulnersdDility and 
fixes can only be derived from testing on a C-17 wing. 
This does not preclude the Air Force from testing 
concepts on another wing type. 

After completion of lower caliber projectile test. Air 
Force and OUSD(A} consider extending tests to 20 and 
23mm. These higher calibers , although less likely to 
be encountered by the 0*17, provide valuable insight 
into fuel tank hydraulic ram effect. 

Limited specific analysis is required for which testing 
is not cost-effective. There are potential 
vulnerabilities for which analysis serves in lieu of 
testing, so as to satisfy the FY93 Authorization Act, 
which mandated the provisions of the LFT law to the 



TAB B provides the details of the changes in line-in/o".t 
manner. TAB C is a clean copy of TAB B. 

Please provide an outline of the implementation plan and 
draft waiver language required by P. L. 102-484, section 132. (c) 
within 30 days and a detailed implementation plan within 90 days. 



C-17. 




Attachments 



